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1.0  INTRODUCTION 

This  High-Flow  Surface  Water  Investigation  Work  Plan  (High-Flow  Work  Plan)  was  prepared  on 
behalf  of  Sunnyside  Gold  Corporation  (Sunnyside)  to  investigate  degraded  water  quality  in  the 
Animas  River  in  the  area  adjacent  to  the  Mayflower  Mill  and  Tailings  Impoundments  Area  near 
Silverton,  Colorado  (Figure  1-1).  The  High-Flow  Work  Plan  describes  the  sampling  and  analysis 
plan  (SAP)  for  the  high-flow  sampling  event  planned  for  the  spring  of  2015,  during  the  rising 
limb  of  the  hydrograph.  A subsequent  hydrogeologic  investigation  work  plan  will  be  prepared  in 
a separate  document  for  the  low-flow  sampling  event  that  is  planned  for  the  summer/fall  of 
2015,  when  reduced  flows  are  anticipated,  in  addition  to  other  planned  investigation  activities 
such  as  drilling,  well  installation  activities,  and  a geophysical  survey. 

There  are  four  Mayflower  Tailings  Impoundments  located  approximately  one  mile  to  the 
northeast  and  upstream  of  Silverton  on  the  right  bank  of  the  Animas  River.  As  shown  on  Figure 
1-2,  the  study  area  on  the  Animas  River  extends  from  just  above  the  confluence  of  Arrastra 
Creek  with  the  Animas  River  downstream  to  the  14th  Street  bridge  in  Silverton.  Tailings 
Impoundment  No.  1 is  the  most  upstream,  and  subsequent  impoundments  are  numbered  in  the 
downstream  direction.  Tailings  impoundments  No.  1 and  2 were  reclaimed  between  1991  and 
1992.  Tailings  impoundment  No.  3 was  reclaimed  in  1992  and  Tailings  Impoundment  No.  4 was 
reclaimed  between  2004  and  2006;  although,  the  majority  of  the  top  cover  was  completed  in 
2004.  In  general,  reclamation  was  accomplished  by  re-grading  the  side  slopes  to  achieve  a 
stable  configuration  and  by  covering  the  slopes  and  top  surfaces  with  locally  derived  growth 
medium. 

Extensive  historic  mining  and  milling  activities  have  occurred  throughout  the  upper  Animas 
River  basin  over  the  past  150  years,  including  areas  upstream  of  the  Mayflower  Tailings 
Impoundments.  Discharging  mine  adits  and  historic  mine  waste  rock  piles  are  present  at 
numerous  locations,  and  historic  mills  typically  discharged  tailings  to  the  Animas  and  its 
tributaries.  Concentrations  of  metals  such  as  cadmium,  manganese,  and  zinc  (among  others)  in 
the  Animas  River  in  the  study  area  exceed  State  of  Colorado  water  quality  criteria.  As  shown  by 
the  water  quality  data  presented  in  Section  3.0,  increases  in  metals  concentrations  in  the 
Animas  River  have  been  documented  to  occur  in  the  vicinity  of  the  Mayflower  Mill  and  Tailings 
Impoundments  Area. 

Aside  from  this  introductory  section,  the  structure  of  this  High-Flow  Work  Plan  is  as  follows. 
Section  2.0  provides  a statement  regarding  the  work  plan  objective.  Summary  discussions  of 
relevant  previous  studies  are  provided  in  Section  3.0.  Section  4.0  identifies  the  data  needs, 
intended  data  uses,  and  data  quality  objectives  (DQOs)  for  the  surface  water  investigation.  The 
SAP  for  the  high-flow  surface  water  monitoring  effort  is  presented  in  Section  5.0  along  with  a list 
of  target  analytes  (TAs)  and  sampling  methodologies.  Reporting  of  the  results  for  the  high-flow 
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sampling  program  is  described  in  Section  6.0.  References  cited  in  this  High-Flow  Work  Plan  are 
listed  in  Section  7.0.  Appendices  to  this  High-Flow  Work  Plan  are  listed  below: 

• Appendix  A:  Animas  River  Stakeholder  Group  (ARSG)  Surface  Water  Sample  Results 

• Appendix  B:  Quality  Assurance  Project  Plan  (QAPP) 

• Appendix  C:  Standard  Operating  Procedures  (SOP) 

• Appendix  D:  Health  and  Safety  Plan  (HASP) 
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2.0  INVESTIGATION  OBJECTIVE 

Elevated  metals  concentrations  in  the  upper  Animas  River  have  been  documented  by  personnel 
of  the  U.S.  Geological  Survey  (USGS)  (Kimball  et  al.  [2010])  and  others  in  the  vicinity  of  the 
Mayflower  Mill  and  Tailings  Impoundments  Area,  as  described  in  Section  3.0.  However,  the 
extent  to  which  the  mill  and  tailings  impoundments  serve  as  a source  of  metals  to  the  river,  and 
the  pathways  by  which  metals  from  the  impoundments  may  enter  the  river,  are  unknown.  This 
information  is  needed  to  identify  approaches  for  reducing  metals  concentrations  in  the  upper 
Animas  River.  Therefore,  the  primary  objective  of  this  investigation  is  to  evaluate  the  temporal 
and  spatial  variations  in  the  water  quality  of  the  upper  Animas  River  within  the  study  area  to 
characterize  changes  in  water  chemistry  through  time  during  a range  of  flow  conditions.  This 
objective  will  be  accomplished,  in  part,  through  the  comparison  of  the  current  conditions  to 
those  observed  by  other  surface  water  investigations  conducted  in  the  study  area. 

A study  of  the  upper  Animas  River  by  Kimball  et  al.  (2010)  for  data  collected  in  August  2002  and 
April  2003  characterized  water  quality  during  historic  low-flow  conditions  and  relatively  high- 
flow/spring  melt  conditions,  respectively.  The  results  from  the  Kimball  et  al.  (2010)  study 
indicated  that  water  quality  changes  in  response  to  flow  conditions.  The  low-flow  conditions 
observed  in  August  2002  allowed  for  the  identification  of  potential  point  sources  of  inflow  into 
the  Animas  River  (e.g.,  seeps,  springs,  etc).  Therefore,  the  low-flow  sample  locations  for  the 
Kimball  et  al.  (2010)  study  are  being  used  as  a template  for  designing  the  SAP  to  evaluate 
current  water  quality  conditions  in  2015.  It  should  be  noted  that  during  the  August  2002 
sampling  event  flows  were  at  historic  lows  and  flow  conditions  during  the  summer  of  2015  may 
not  resemble  those  observed  in  the  summer  of  2002. 

As  described  in  Section  5.0,  an  adaptive  management  approach  will  be  employed.  As  such,  the 
study  will  have  an  iterative  approach  that  allows  for  modification  to  the  SAP  as  warranted  by 
observed  site  conditions. 


S:\Jobs\065-001_Sunnyside_Gold\Work  Plan\Final_High_Flow_WorkPlan_05_11_2015.docx 

2-1 


1778884 


ED  000552  00027543-00007 


High-Flow  Surface  Water  Investigation  Work  Plan 
Mayflower  Mill  and  Tailings  Impoundments  Area 


May  2015 


3.0  SITE  SETTING  AND  CONCEPTUAL  SITE  MODEL 

This  section  will  be  further  developed  based  on  a desktop  study  wherein  all  relevant  and 
available  literature  will  be  reviewed  and  summarized  for  the  purpose  of  developing  a preliminary 
site  conceptual  model.  The  literature  review  will  be  implemented  concurrently  with  the 
preparation  of  a more  extensive  hydrogeologic  investigation  work  plan. 

For  the  purpose  of  work  planning  for  the  high-flow  sampling  event,  this  section  focuses  on 
summarizing  published  historical  water  quality  and  discharge  data. 


3.1  2002  and  2003  Study  of  the  Upper  Animas  River 

The  following  is  a brief  summary  of  the  findings  from  the  surface  water  investigation  conducted 
by  the  USGS  in  April  2002  and  August  2003  (Kimball  et.  al.,  2010).  This  investigation  was 
conducted  along  a reach  of  the  upper  Animas  River  that  is  inclusive  of  the  study  area  (Figure  1- 
2)  for  the  proposed  surface  water  investigation  described  in  Section  5.0  of  this  High-Flow  Work 
Plan.  A mass-loading  approach  was  developed  by  the  USGS  that  focuses  on  metal  loading  to  a 
stream  through  the  development  of  detailed  spatial  profiles  of  stream  discharge  and  chemistry. 
In  general,  this  approach  combines  two  established  techniques,  which  include  the  tracer-dilution 
method  for  measuring  stream  discharge  and  synoptic  water-quality  sampling,  for  quantifying 
mass  loading  (mass  per  time).  Quantification  of  mass  loading  rates  can  provide  useful 
information  regarding  potential  sources  and  can  help  support  decisions  regarding  remedial 
action. 

The  investigation  was  comprised  of  two  synoptic  surface  water  sampling  events.  The  first 
sampling  event  was  conducted  during  relatively  “low-flow”  conditions  in  August  2002  and  the 
second  sampling  event  was  conducted  during  relatively  “high-flow”  conditions  in  April  2003.  The 
low-flow  conditions  monitored  in  August  2002  were  near  historic  lows,  and  thus  areas  of 
seepage  that  would  typically  be  submerged  were  visible  and  were  thus  sampled.  During  the 
low-flow  sampling  event,  a total  of  46  locations  were  sampled  including  28  in-stream  samples 
from  the  upper  Animas  River,  12  right  bank  samples  from  seeps  and  inflows  into  the  river,  and 
six  left  bank  samples  from  seeps  and  inflows.  It  should  be  noted  that  the  high-flow  event  was 
actually  conducted  prior  to  peak  flows  and  occurred  during  the  rising  limb  of  the  hydrograph.  As 
described  below  in  Section  3.3,  peak  flows  in  the  upper  Animas  River  typically  occur  between 
May  and  July.  During  the  high-flow  sampling  event,  six  in-stream  samples  were  collected  from 
the  upper  Animas  River.  The  sample  locations  for  the  high-flow  event  were  based  on  a subset 
of  the  low-flow  sample  locations.  During  the  high-flow  event,  seeps  were  generally  submerged 
and  were  therefore  not  re-sampled.  The  sample  locations  for  the  low-flow  and  high-flow 
sampling  events  are  shown  on  Figure  3-1. 
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The  low-flow  and  high-flow  sample  results  are  summarized  in  Tables  3-1  and  3-2,  respectively, 
and  were  compared  to  the  lowest  of  the  applicable  Colorado  Department  of  Public  Health  and 
Environment  (CDPHE;  herein  referred  to  as  Colorado)  water  quality  standards.  The  Colorado 
water  quality  standards  are  stated  as  dissolved  phase  concentrations  and  are  specific  to  the 
reach  of  the  Animas  River  where  the  samples  were  collected  (CDPHE,  2013  and  CDPHE, 
2014).  If  a result  exceeded  the  Colorado  water  quality  standard,  its  concentration  is  shown  as 
bold  and  is  highlighted  in  the  table.  Only  the  dissolved  phase  (i.e.,  field  filtered  by  a 0.45  micron 
filter)  sample  results  from  the  low-flow  and  high-flow  sampling  events  are  summarized  in  these 
tables.  During  the  high-flow  event,  time-series  samples  were  collected  using  automated  sample 
collection  techniques.  The  results  shown  in  Table  3-2  generally  represent  the  maximum 
concentrations  through  time  at  each  sample  location.  Selection  of  the  maximum  concentration 
time  interval  at  each  sample  location  was  based  on  the  observed  maximum  concentration  of 
zinc. 

It  should  be  noted  that  between  2003  and  2004,  tailings  in  the  power  plant  area  were  removed 
from  along  the  Animas  River  and  placed  in  Tailings  Impoundment  No.4.  This  work  was 
completed  after  the  2002  and  2003  study  by  Kimball  et  al.  (2010).  Completion  of  reclamation 
work  on  Tailings  Impoundment  No.  4 also  occurred  after  the  2002  and  2003  Kimball  et  al. 
(2010)  study. 

3.2  Animas  River  Stakeholder  Group  Sample  Results 

There  are  1 1 ARSG  surface  water  sample  locations  (A56,  A58,  and  A60  to  A68)  in  the  study 
area.  The  results  for  the  chemicals  of  interest  are  summarized  in  Table  A-1  in  Appendix  A.  This 
table  summarizes  the  results  from  sampling  events  conducted  between  September  1991  and 
December  2011.  The  source  of  the  data  is  the  ARSG  website.1  The  results  were  compared  to 
the  lowest  of  the  applicable  Colorado  water  quality  standards.  As  previously  discussed,  the 
Colorado  water  quality  standards  are  stated  as  dissolved  phase  concentrations  and  are  specific 
to  the  reach  of  the  Animas  River  where  the  samples  were  collected  (CDPHE,  2013  and  CDPHE, 
2014).  If  a result  exceeded  the  Colorado  water  quality  standard,  its  concentration  is  shown  as 
bold  and  is  highlighted  in  the  table. 


3.3  Upper  Animas  River  USGS  Gauging  Station  Data 

A USGS  stream  gauging  station  (09358000)  is  located  in  the  upper  Animas  River  at  the  furthest 
downstream  point  of  the  study  area  at  the  14th  Street  bridge  in  Silverton  (Figure  1-2).  The  mean 
monthly  discharge  from  1991  to  2014,  as  reported  by  the  USGS,  is  summarized  in  Table  3-3.  A 
hydrograph  of  the  mean  monthly  discharge  is  shown  on  Figure  3-2  with  the  range  of  minimum 
and  maximum  mean  monthly  flows  illustrated  for  each  month  as  reported  for  the  period  of 
record  from  1991  to  2014.  The  historical  mean  monthly  discharge  ranged  from  13.4  cubic  feet 

1 http://www.animasriverstakeholdersgroup.org/page1 1 .html 
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per  second  (cfs)  in  January  2013  to  794  cfs  in  June  1997  (Table  3-3).  In  general,  high-flow 
conditions  (e.g.,  greater  than  100  cfs)  occur  between  May  and  July  and  low-flow  conditions  are 
present  during  the  remainder  of  the  year  with  the  lowest  flows  typically  occurring  in  January, 
February,  and  March.  The  standard  deviation  and  minimum  and  maximum  mean  discharge 
values  were  calculated  for  each  month  for  the  period  of  record  and  are  summarized  in  Table  3- 
3. 
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4.0  DATA  QUALITY  OBJECTIVES  AND  DATA  NEEDS 

This  section  identifies  the  data  needs,  intended  data  uses,  and  DQOs  for  the  surface  water 
investigation  of  the  upper  Animas  River.  As  such,  this  section  relies  on  information  presented  in 
Section  3.0,  where  background  data  characterizing  the  water  quality  and  hydrology  of  the  upper 
Animas  River  in  the  vicinity  of  the  Mayflower  Tailings  Impoundments  are  provided. 

The  study  area  for  the  surface  water  investigation  is  shown  on  Figure  1-2.  The  chemicals  of 
interest  for  the  surface  water  investigation  are  those  that  were  evaluated  during  the  previous 
USGS  study  and  include:  calcium,  magnesium,  sodium,  potassium,  alkalinity,  sulfate,  chloride, 
bromide,  silica,  aluminum,  arsenic,  barium,  cadmium,  chromium,  cobalt,  copper,  iron,  lead, 
lithium,  manganese,  molybdenum,  nickel,  silver,  strontium,  vanadium,  and  zinc.  Additional  TAs 
are  further  described  in  Section  5.1  of  this  Work  Plan. 

The  principal  questions  that  will  be  addressed  by  the  surface  water  investigation  are: 

What  is  the  water  quality  of  the  reach  of  the  upper  Animas  River  in  the 
study  area  during  a range  of  flow  conditions? 

* How  does  water  quality  vary  under  a range  of  distinct  flow  conditions  and 
how  does  it  vary  spatially? 

Are  the  concentrations  of  the  chemicals  of  interest  within  the  reach  of  the 
upper  Animas  River  in  the  study  area  influenced  by  the  water  quality  of  the 
inflows,  including  but  not  limited  to  seeps,  springs,  groundwater 
underflow,  and  tributary  water  bodies? 


4.1  Data  Quality  Objectives  Analysis  and  Investigation  Design 

This  section  is  organized  to  be  generally  consistent  with  EPA’s  guidance  for  application  of  their 
DQO  process  (EPA,  2006),  which  includes  the  seven  steps  listed  below  and  described  in  detail 
in  Section  4.2. 

1 . State  the  Problem 

2.  Identify  the  Goals  of  the  Study 

3.  Identify  Information  Inputs 

4.  Define  the  Boundaries  of  the  Study 

5.  Develop  the  Analytic  Approach 

6.  Specify  Performance  and  Acceptance  Criteria 

7.  Develop  the  Plan  for  Collecting  Data 
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Application  of  the  DQO  process  results  in  identification  of  the  specific  types  and  quality  of  data 
needed  to  support  the  goals  of  the  surface  water  investigation. 

The  DQO  developed  to  address  the  aforementioned  surface  water  investigation  questions  is 
summarized  below.  This  DQO  is  written  to  generically  address  surface  water  investigation 
requirements  (i.e.,  both  low-flow  and  high-flow  conditions)  and  will  be  included  in  the 
forthcoming  hydrogeologic  investigation  work  plan,  along  with  additional  DQOs  for  subsequent 
phases  of  investigation  (e.g.,  geophysical  investigation,  tailings  impoundment  investigation,  and 
groundwater  investigation). 


4.2  DQO  1:  Surface  Water  Investigation 

DQO  Step  1 - State  the  Problem 

Previous  investigations  in  the  study  area  have  identified  elevated  levels  of  metals  in  the  upper 
Animas  River,  some  of  which  are  above  Colorado  water  quality  standards.  The  current  sources 
of  metal  loads  and  their  effects  on  river  water  quality  remain  uncertain.  Therefore,  collection  of 
additional  surface  water  data  is  needed  to  identify  those  sources,  where  possible.  Specifically, 
additional  data  are  needed  to  better  understand  the  relationship,  if  any,  between  the  Mayflower 
Mill  and  Tailings  Impoundments  Area  and  metals  concentrations  in  the  surface  water  of  the 
upper  Animas  River  adjacent  to  and  downstream  from  this  area. 

DQO  Step  2 - Identify  the  Goals  of  the  Study 

The  key  questions  to  be  answered  by  the  surface  water  investigation  are  as  follows: 

• How  do  the  concentrations  of  the  chemicals  of  interest  change  in  response  to  different 
flow  conditions  (e.g.,  high  flow  vs.  low  flow)? 

• How  do  the  concentrations  of  the  chemicals  of  interest  change  with  location  along  the 
reach  of  interest  in  the  study  area? 

• How  do  the  concentrations  of  the  chemicals  of  interest  change  in  relation  to  known 
inflows  along  the  reach  of  interest  in  the  study  area? 

• Which  chemicals  of  interest  currently  exceed  the  applicable  Colorado  water  quality 
standards  (CDPHE,  2014)  and  where? 
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DQO  Step  3 - Identify  Information  Inputs 

Previous  investigations  in  the  study  area  provided  a characterization  of  the  surface  water  flow 
conditions  and  surface  water  quality  in  the  study  area  in  2002  and  2003,  as  discussed  in 
Section  3.1.  However,  since  then  there  have  been  remedial  actions  along  the  Animas  River  and 
these  data  may  no  longer  be  representative  of  current  conditions.  As  such,  the  following  types 
of  information  are  needed  to  address  the  study  goals  listed  in  DQO  Step  2. 

• Concentrations  of  the  chemicals  of  interest  (described  in  Section  5.1)  at  multiple 
locations  on  the  upper  Animas  River  reach  of  interest,  including  locations  of  inflowing 
water  along  that  reach,  during  both  relatively  high-flow  and  low-flow  conditions. 

• Colorado  water  quality  standards  for  the  Animas  River  in  the  study  area  (CDPHE,  2014). 

The  available  flow  and  water  chemistry  data  collected  by  the  USGS  in  2002  and  2003 
and  by  the  ARSG  between  1991  and  2011. 

• 2002  through  2015  discharge  records  from  the  USGS  Animas  River  gauging  station 
0935800. 


DQO  Step  4 - Define  the  Boundaries  of  the  Study 

The  spatial  boundaries  for  the  study  area  extend  from  just  upstream  of  the  confluence  of  the 
upper  Animas  River  and  Arrastra  Creek  downstream  to  the  14th  Street  bridge  crossing  (Figure 
1-2). 


The  temporal  boundaries  for  the  study  begin  in  2002  with  the  low-flow  sampling  event 
conducted  by  the  USGS  and  end  with  the  final  low-flow  sampling  event  proposed  for  the 
summer/fall  of  2015. 

DQO  Step  5 - Develop  the  Analytic  Approach 

The  following  approach  will  be  used  to  collect  the  specific  types  of  new  data  needed  to  address 
the  goals  of  the  surface  water  investigation.  Two  or  more  synoptic  sampling  events  will  be 
conducted  within  the  study  boundaries  along  the  upper  Animas  River.  A work  plan  describing 
the  low-flow  sampling  plan,  along  with  other  aspects  of  the  Mayflower  Tailings  investigation,  will 
be  submitted  at  a later  date.  The  events  will  be  conducted  at  relatively  high-flow  and  low-flow 
conditions.  Additionally,  where  feasible,  the  inflows  in  the  study  area,  which  were  identified  by 
the  USGS  during  their  2002  study,  including  tributary  creeks,  streams,  and  seeps  will  be 
sampled.  However,  during  the  high-flow  event  it  is  anticipated  that  many  or  all  of  the 
documented  seeps  will  be  submerged.  If  a proposed  inflow  sample  location  is  submerged  then 
a sample  will  be  collected  from  the  Animas  River  immediately  downstream  of  the  inflow  location. 
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The  data  analyses  that  will  be  performed  as  part  of  the  surface  water  investigation  are  as 
follows: 

1.  Compare  the  high-flow  sampling  results  to  the  low-flow  sampling  results.  Evaluate  and 
describe  the  observed  differences  in  concentrations  for  the  two  distinct  flow  conditions. 

2.  Compare  the  historical  sampling  results  published  by  others  to  the  results  of  this 
investigation. 

3.  Compare  investigation  results  to  applicable  Colorado  water  quality  standards.  Identify 
the  chemicals  of  interest  that  exceed  their  respective  standard  and  the  location(s)  where 
the  standard  is  exceeded. 

Potential  measurement  errors  (field  and  laboratory)  and  related  uncertainties,  for  the  data 
collected  and  the  results  of  the  data-analyses  described  above,  will  be  evaluated  and  described. 

DQO  Step  6 - Specify  Performance  or  Acceptance  Criteria 

Performance  and  acceptance  criteria  are  defined  and  controlled  through  implementation  of 
sampling  and  analytical  methodologies  designed  to  ensure  that  the  data  generated  are  of 
adequate  quality  for  project  decision-making  purposes.  If  the  quality  assurance  activities  for 
sample  collection  and  analysis  specified  in  project  documents  are  met,  and  the  analytical 
precision  and  accuracy  requirements  specified  in  the  QAPP  (Appendix  B)  are  met,  the  resulting 
data  will  be  usable  for  characterizing  the  conditions  in  the  study  area  and  addressing  the  study 
goals  stated  herein. 

The  laboratory  analysis  methods  selected  for  surface  water  samples  need  to  provide 
quantitative  data  at  concentrations  low  enough  for  meaningful  comparison  to  applicable  water 
quality  standards.  The  proposed  analytical  methods  for  surface  water  and  the  target  method 
detection  limits  and  reporting  limits  typically  achieved  using  the  analysis  method  are  specified  in 
the  QAPP  (Appendix  B). 

DQO  Step  7 - Develop  the  Plan  for  Obtaining  Data 

The  detailed  plans  for  obtaining  the  upper  Animas  surface  water  data  in  the  study  area  are 
presented  in  SAP,  which  comprises  Section  5.0  of  this  High-Flow  Work  Plan.  The  plans 
developed  for  surface  water  data  collection  are  considered  resource  effective  approaches  that 
provide  the  quantities  and  quality  of  data  needed  to  answer  the  surface  water  investigation 
questions  consistent  with  the  analytical  approach  (Step  5)  and  performance  criteria  (Step  6) 
described  above. 
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5.0  SAMPLING  AND  ANALYSIS  PLAN 

This  section  presents  the  SAP  for  the  proposed  surface  water  investigation  that  has  been 
developed  to  characterize  the  upper  Animas  River  in  the  study  area  (e.g.,  adjacent  to, 
upstream,  and  downstream  of  the  Mayflower  Tailings  Impoundments)  at  or  near  high-flow 
conditions  (herein  referred  to  as  the  high-flow  surface  water  sampling  event).  As  previously 
discussed,  additional  potential  subsequent  phases  of  investigation  (e.g.,  low-flow  surface  water 
investigation,  geophysical  investigation,  tailings  impoundment  investigation,  and  groundwater 
investigation)  will  be  described  in  a forthcoming  hydrogeologic  investigation  work  plan. 

An  adaptive  management  approach  will  be  employed  for  this  study  and  for  future  studies.  As 
such,  the  investigation(s)  will  have  an  iterative  approach  that  allows  for  modification  to  the  SAP 
as  warranted  by  site  conditions. 

The  QAPP  is  provided  in  Appendix  B.  Standard  operating  procedures  (SOPs)  that  describe 
surface  water  sampling  procedures  and  methodologies  are  provided  in  Appendix  C. 


5.1  Target  Analytes 

The  TAs  for  this  investigation  are  summarized  in  Table  5-1  and  include  both  laboratory 
parameters  and  field  parameters.  Laboratory  parameters  include:  calcium,  magnesium,  sodium, 
potassium,  alkalinity,  sulfate,  chloride,  bromide,  silica,  silver,  aluminum,  arsenic,  barium, 
cadmium,  chromium,  cobalt,  copper,  iron,  lead,  lithium,  manganese,  molybdenum,  nickel, 
strontium,  vanadium,  zinc,  fluoride,  hardness,  total  suspended  solids  (TSS)  and  total  dissolved 
solids  (TDS).  As  noted  in  Table  5-1,  samples  submitted  for  metals  analyses  will  be  reported  as 
both  dissolved  phase  and  total  recoverable  metals.  As  described  in  the  QAPP  (Appendix  B),  the 
samples  submitted  for  dissolved  phase  analysis  will  be  field  filtered  with  a 0.45  micron  filter. 
Field  parameters  will  be  measured  with  a water  quality  instrument(s)  and  include:  temperature, 
turbidity,  pH,  specific  conductance,  dissolved  oxygen  (DO),  and  oxidation  reduction  potential 
(ORP).  The  TAs  for  this  study  are  based,  in  part,  on  the  USGS  study  described  in  Section  3.1 
(Kimball,  et  al.,  2010)  where  chemicals  of  interest  were  first  developed  for  the  study  area.  The 
laboratory  analytical  methods,  laboratory  quality  control  procedures,  and  laboratory  instrument 
calibration  and  maintenance  are  described  in  QAPP  (Appendix  B). 

The  applicable  Colorado  water  quality  standards  for  the  TAs  are  summarized  in  Tables  5-1  and 
5-2  (CDPHE,  2013  and  CDPHE,  2014). 


5-1 


1778884 


ED  000552  00027543-00015 


High-Flow  Surface  Water  Investigation  Work  Plan 
Mayflower  Mill  and  Tailings  Impoundments  Area 


May  2015 


5.2  High-Flow  Surface  Water  Investigation 

As  described  in  Section  1.0,  the  study  area  extends  from  just  above  the  confluence  of  the  upper 
Animas  River  and  Arrastra  Creek  downstream  to  the  14th  Street  bridge  crossing  in  Silverton 
(Figure  2-1).  One  high-flow  synoptic  surface  water  sampling  event  will  be  conducted  in  the  study 
area  to  evaluate  the  water  quality  of  the  upper  Animas  River  at  near-high-flow  conditions.  The 
DQO  for  the  surface  water  sampling  event  is  described  in  Section  4.0  of  this  Work  Plan.  The 
primary  objective  of  this  investigation  is  to  evaluate  the  temporal  and  spatial  variations  in  the 
water  quality  of  the  reach  of  the  upper  Animas  River  within  the  study  area  to  characterize 
changes  in  water  chemistry  through  time  and  during  a range  of  flow  conditions.  Surface  water 
sampling  locations  are  based,  in  part,  on  the  locations  sampled  by  the  USGS  (Kimball,  et  al., 
2010)  in  2002  and  2003  and  on  the  locations  routinely  sampled  by  the  ARSG.  These  locations 
are  shown  on  Figures  3-1  through  3-3. 

The  high-flow  sampling  event  locations  are  listed  and  described  in  Table  5-3  and  are  shown  on 
Figure  5-1.  There  are  a total  of  33  proposed  sample  locations  for  the  high-flow  sampling  event. 
15  of  these  locations  are  in  the  upper  Animas  River,  two  are  in  major  inflows  (i.e.,  Arrastra 
Creek  and  Boulder  Creek)  in  the  study  area  and  16  are  located  at  right  bank  inflow  locations 
identified  by  Kimball  et  al.  (2010)  and  during  field  reconnaissance  observations  performed  in 
April  2015.  If  the  right  bank  inflow  locations  are  submerged  during  the  high  flow  event  then  a 
sample  will  be  collected  from  the  Animas  River  immediately  downstream  of  the  inflow  location. 
The  sample  locations  are  identified  by  the  measured  downstream  distance  in  meters,  consistent 
with  datum  used  to  measure  the  downstream  distance  of  the  sample  locations  published  by 
Kimball  et  al.  (2010).  As  described  in  Table  5-3,  many  of  the  proposed  locations  have  been 
historically  sampled  by  the  USGS  or  the  ARSG.  A brief  description  of  each  sample  location  and 
the  corresponding  sampling  rationale  are  presented  in  Table  5-3.  All  proposed  locations  will  be 
sampled  unless  insufficient  water  is  present  for  collection  of  a representative  sample(s)  using 
the  methods  specified  in  the  QAPP  or  access  to  the  location  is  not  feasible. 

The  surface  water  samples  will  be  analyzed  for  the  full  suite  of  TAs  listed  in  Table  5-1.  An 
unfiltered  and  a field  filtered  sample  will  be  collected  at  each  of  the  sampling  locations.  Sample 
filtration  methods  are  described  in  the  surface  water  sampling  SOP  (Appendix  C).  The  locations 
of  all  of  the  sample  locations  will  be  surveyed  with  a handheld  GPS  unit. 

During  the  study,  the  data  from  USGS  gauging  station  09538000  will  be  used  to  document  the 
stream  discharge  in  the  Animas  River.  Manual  field  discharge  measurements  will  be  performed 
at  selected  locations  to  the  extent  practical  given  access  and  health  and  safety  considerations. 
Field  discharge  measurement  methods  are  described  in  the  QAPP  (Appendix  B). 

The  HASP  for  the  high-flow  surface  water  sampling  event  is  included  in  Appendix  D.  In  this 
plan,  the  job  safety  analysis  (JSA)  for  stream  monitoring  describes  the  recommended  job  safe 
procedures.  The  appropriate  (safest)  sampling  method  described  in  the  QAPP  will  be  selected 
based  on  the  JSA  for  surface  water  sampling  given  the  conditions  at  each  sample  location. 
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Under  no  circumstances  will  discharge  measurements  and/or  sample  collection  be  performed  if 
the  conditions  are  determined  to  be  unsafe. 

The  sample  collection  methods  and  sample  handling,  preservation,  and  custody  procedures  are 
described  in  the  QAPP  (Appendix  B)  and  the  SOPs  for  this  investigation  are  included  in 
Appendix  C. 


5.3  Opportunistic  Surface  Water  Samples 

In  addition  to  the  proposed  surface  water  sample  locations  describe  above,  opportunistic 
surface  water  samples  may  be  collected  during  the  investigation.  Field  water  quality 
parameters,  as  listed  in  Table  5-1 , will  be  measured  along  the  reach  of  interest  in  the  study  area 
every  50  meters,  as  feasible.  This  testing  frequency  may  be  locally  altered  based  on  access 
conditions.  If  a significant  change  in  water  quality,  as  measured  in  the  field,  is  observed  a 
sample  may  be  collected  for  laboratory  analysis  in  an  effort  to  further  characterize  changes  in 
the  water  chemistry  in  the  upper  Animas  River.  The  methods  for  the  field  water  quality 
measurements  are  described  in  SOP  No.  31 , Water  Quality  Meter  Calibration  (Appendix  C).  An 
opportunistic  sample  will  also  be  collected  at  the  USGS  Howardsville  Gauging  Station. 


5.4  Schedule 

A site  reconnaissance  visit  was  conducted  on  April  29  and  30,  2015.  The  high-flow  sampling 
event  is  currently  planned  for  May  13  and  14,  2015,  weather  permitting. 
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6.0  REPORTING 

Upon  the  completion  of  the  high-flow  sampling  event,  a prelimin  ary  report  will  be  prepared  to 
briefly  describe  the  findings  of  the  investigation.  These  resul  ts  will  be  incorporated  into  an 
annual  report,  which  will  summarize  the  findings  from  all  phase  s of  investigation  conducted 
during  2015.  This  report  will  also  include  recommendations  for  additional  investigative  work. 
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USGS  Low-Flow  Surface  Water  Investigation  - Dissolved  Phase  Concentrations  of  Chemicals  of  Interest 


Sample 
Location  ID 

Source 

Date 

Time 

Low-flow 
Discharge 
(cfs) 

Specific 

Conductance 

(nS/m) 

Temperature 

(Celsius) 

pH 

Calcium 

(mg/L) 

Magnesium 

(mg/L) 

Sodium 

(mg/L) 

Potassium 
( mg/L) 

Alkalinity 
(mg/L)  as 
CaCOs 

Sulfate 

(mg/L) 

Sulfate  ICP 
( mg/L) 

Chloride 

(mg/L) 

Bromide 

(mg/L) 

Silica 

(mg/L) 

Aluminum 

(Mg/L) 

Arsenic 

(mq/l) 

Colorado  Water  Quality  Standard1 

6.5-9 

- 

- 

- 

- 

- 

- 

- 

-- 

~ 

- 

™ 

340 

3655 

S 

8/31/02 

16:30 

22 

320 

15.5 

111 

52.5 

3.21 

2.29 

0.70 

30.22 

121 

116 

0.74 

0.05 

8.35 

55.5 

0.15 

3909 

S 

8/31/02 

16:12 

22 

318 

15.5 

7.88 

51.1 

3.21 

2.56 

0.67 

30.97 

121 

115 

0.82 

1.22 

8.30 

47.3 

0.13 

4033 

RBI 

8/31/02 

16:30 

0.04 

323 

9.0 

8.32 

52.7 

3.28 

3.40 

0.43 

74.72 

78.5 

73.25 

1.53 

0.05 

9.96 

157 

0.20 

4166 

S 

8/31/02 

15:50 

22 

329 

15.5 

8.10 

50.0 

3.06 

2.51 

0.61 

28.96 

121 

109 

0.83 

1.22 

7.81 

88.6 

0.16 

4186 

LBI 

8/31/02 

15:51 

3 

239 

9.5 

8.05 

39.8 

1.96 

2.39 

0.54 

51.85 

63.2 

60.16 

0.17 

0.05 

5.62 

42.2 

0.17 

4250 

S 

8/31/02 

15:33 

24 

316 

14.5 

8.01 

51.5 

3.13 

2.63 

0.68 

32.03 

115 

112 

0.71 

1.10 

8.44 

52 

0.17 

4300 

RBI 

8/30/02 

13:34 

- 

611 

8.5 

7.33 

106.0 

8.56 

4.79 

1.05 

35.01 

265 

240 

10.70 

0.06 

11.00 

21.9 

0.05 

4353 

RBI 

8/30/02 

13:47 

- 

1,662 

20.5 

4,48 

206.0 

37.80 

6.97 

2.99 

<0.01 

1,110 

894 

21.30 

0.49 

39.70 

18,477 

0.27 

4473 

S 

8/31/02 

15:20 

25 

313 

15.0 

7.91 

49.2 

3.03 

2.55 

0.65 

32.47 

114 

104 

0.65 

1.06 

7.81 

44.8 

0.11 

4520 

RBI 

8/30/02 

14:35 

0.004 

3,310 

19.5 

4.73 

302.0 

63.90 

8.69 

5.59 

<0.01 

2,770 

2,390 

- 

0.05 

42.90 

27,557 

0.20 

4544 

RBI 

8/30/02 

14:25 

25 

2,500 

23.0 

5.05 

268.0 

52.40 

9.27 

4.44 

<0.01 

2,060 

1,940 

8.07 

0.05 

31.10 

16,420 

0.30 

4581 

S 

8/31/02 

15:05 

25 

312 

15.0 

8.03 

51.6 

3.13 

2.67 

0.66 

34.57 

115 

112 

0.68 

1.04 

8.39 

56.7 

0.16 

4713 

S 

8/31/02 

14:52 

26 

311 

15.0 

7.99 

50.9 

3.05 

2.51 

0.65 

32.5 

115 

111 

0.81 

1.05 

7.74 

51 

0.16 

4806 

S 

8/31/02 

14:25 

26 

313 

14.5 

7.74 

49.6 

3.11 

2.51 

0.65 

31.04 

115 

106 

0.78 

1.04 

7.81 

70.3 

0.15 

4916 

S 

8/31/02 

14:17 

26 

329 

14.0 

7.83 

51.9 

3.13 

2.58 

0.71 

33.95 

118 

115 

0.70 

1.05 

8.09 

56.6 

0.10 

4951 

RBI 

8/31/02 

14:04 

1.1 

171 

14.0 

8.07 

26.3 

1.39 

1.42 

0.36 

30.53 

43.2 

45.02 

0.13 

0.05 

5.05 

44.5 

0.16 

5016 

S 

8/31/02 

13:58 

27 

310 

14.0 

7.90 

49.0 

2.92 

2.42 

0.68 

32.41 

114 

104 

0.69 

1.00 

7.52 

47.7 

0.14 

5038 

RBI 

8/31/02 

13:54 

0.14 

2,380 

16.5 

6.14 

403.0 

34.30 

14.00 

23.10 

49.19 

1,580 

1,400 

3.23 

0.05 

15.90 

343 

0.29 

5131 

S 

8/31/02 

13:45 

27 

318 

14.0 

7.79 

51.5 

3.08 

2.59 

0.64 

33.23 

115 

113 

0.71 

0.97 

7.96 

63.2 

0.12 

5161 

LBI 

8/31/02 

13:40 

- 

936 

15.0 

7.02 

192.0 

3.87 

4.01 

0.50 

48.41 

469 

429 

0.42 

0.05 

14.60 

21 

0.10 

5221 

LBI 

8/31/02 

13:35 

- 

914 

13.0 

7.52 

183.0 

3.56 

3.78 

0.60 

42.78 

450 

418 

0.56 

0.05 

13.10 

13.1 

0.11 

5251 

S 

8/31/02 

13:25 

27 

321 

14.0 

7.84 

51.7 

3.04 

2.51 

0.65 

33.7 

120 

110 

0.77 

0.99 

7.71 

52.1 

0.16 

5295 

LBI 

8/30/02 

15:28 

28 

1,897 

14.0 

2.42 

59.8 

13.10 

2.66 

0.28 

- 

956 

754 

0.68 

0.05 

40.00 

21,212 

1.33 

5306 

S 

8/31/02 

13:16 

28 

313 

13.5 

7.81 

52.9 

3.07 

2.53 

0.64 

34.15 

121 

115 

0.70 

1.01 

7.89 

53.6 

0.11 

5356 

RBI 

8/31/02 

12:48 

0.56 

1,728 

11.5 

3.67 

263.0 

21.10 

6.86 

1.56 

<0.01 

1,100 

965 

1.25 

0.05 

34.10 

13,069 

0.12 

5448 

S 

8/31/02 

12:35 

28 

315 

12.0 

7.89 

54.0 

3.22 

2.53 

0.69 

33.1 

123 

121 

0.72 

0.96 

8.35 

63 

0.17 

5536 

S 

8/31/02 

12:20 

28 

314 

11.5 

7.89 

53.8 

3.13 

2.52 

0.71 

33.48 

123 

118 

0.84 

0.96 

7.79 

56.2 

0.15 

5756 

S 

8/31/02 

12:02 

28 

324 

11.0 

7.79 

53.4 

3.15 

2.61 

0.62 

34.57 

121 

116 

0.63 

0.94 

7.86 

58.2 

0.16 

5858 

RBI 

8/30/02 

16:50 

0.01 

661 

15.0 

6.19 

110.0 

7.27 

4.64 

4.11 

20.68 

344 

321 

1.39 

1.44 

18.10 

309 

0.14 

5965 

S 

8/30/02 

16:17 

28 

542 

21.0 

6.71 

99.9 

2.36 

3.01 

0.84 

27.23 

233 

227 

0.36 

0.05 

10.90 

18.3 

0.10 

6038 

S 

8/31/02 

11:42 

28 

319 

10.5 

7.78 

53.7 

3.09 

2.57 

0.59 

31.51 

123 

120 

0.76 

0.95 

8.13 

54.8 

0.19 

6126 

S 

8/31/02 

11:26 

28 

321 

10.0 

7.66 

54.0 

3.12 

2.59 

0.63 

35.08 

125 

119 

0.77 

0.98 

8.29 

65.4 

0.16 

6131 

LBI 

8/31/02 

11:17 

- 

638 

12.0 

6.88 

126.0 

2.93 

3.58 

0.71 

30.76 

299 

279 

0.59 

0.11 

11.10 

18.6 

0.08 

6150 

RBI 

8/31/02 

11:11 

- 

1,554 

17.0 

5.46 

183.0 

26.50 

5.79 

4.45 

<0.01 

1,030 

860 

1.71 

0.05 

26.20 

11,697 

0.06 

6265 

S 

8/31/02 

10:53 

28 

333 

10.0 

7.79 

54.5 

3.24 

2.52 

0.64 

37.34 

126 

118 

0.79 

0.96 

7.96 

60.3 

0.11 

6465 

S 

8/31/02 

10:36 

28 

300 

8.0 

7.64 

54.8 

3.20 

2.56 

0.67 

32.5 

128 

122 

0.81 

0.95 

8.14 

64.7 

0.11 

6745 

S 

8/31/02 

10:11 

28 

338 

8.0 

7.56 

53.8 

3.05 

2.45 

0.64 

34.58 

127 

119 

0.90 

0.95 

7.57 

59.4 

0.15 

6994 

S 

8/31/02 

10:02 

28 

335 

9.0 

7.57 

56.7 

3.32 

2.76 

0.66 

35.33 

127 

123 

0.74 

0.98 

8.33 

80 

0.14 

7049 

RBI 

8/31/02 

9:54 

28 

797 

14.5 

5.79 

141.0 

9.68 

4.83 

3.00 

3.92 

440 

406 

1.51 

0.05 

15.80 

930 

0.13 

7177 

S 

8/31/02 

9:36 

28 

322 

7.0 

7.41 

54.4 

3.21 

2.62 

0.62 

34.66 

128 

122 

0.67 

0.94 

8.28 

61 

0.17 

7201 

LBI 

8/31/02 

9:28 

0.02 

294 

9.0 

7.95 

50.7 

3.05 

3.34 

0.56 

45.89 

102 

99.78 

0.27 

0.05 

13.10 

16.7 

0.21 

7306 

S 

8/31/02 

9:15 

28 

335 

7.0 

7.41 

55.4 

3.28 

2.66 

0.70 

32.98 

131 

125 

0.82 

0.95 

8.29 

64.2 

0.14 

7585 

S 

8/31/02 

9:02 

28 

336 

7.0 

7.64 

54.6 

3.25 

2.51 

0.64 

35.01 

131 

122 

0.82 

0.95 

8.02 

57.2 

0.15 

7750 

RBI 

8/31/02 

8:55 

0.04 

1,801 

10.0 

5.97 

364.0 

24.20 

11.20 

5.93 

14 

1,150 

1,040 

8.49 

0.17 

17.90 

568 

0.21 

7858 

S 

8/31/02 

8:45 

28 

331 

6.5 

7.39 

54.7 

3.28 

2.63 

0.70 

34.17 

132 

124 

0.82 

0.94 

8.34 

62.8 

0.10 
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USGS  Low-Flow  Surface  Water  Investigation  - Dissolved  Phase  Concentrations  of  Chemicals  of  Interest 


Sample 
Location  ID 

Source 

Date 

Time 

Low-flow 

Discharge 

(cfs) 

Barium 

(Mg/L) 

Cadmium 

(M9/L) 

Chromium 

(Mg/L) 

Cobalt 

(Mg/L) 

Copper  (pg/L) 

Iron  (pg/L) 

Lead 

(pg/L) 

Lithium 

(pg/L) 

Manganese 

(pg/L) 

Molybdenum 

(pg/L) 

Nickel 

(pg/L) 

Strontium 

(pg/L) 

Vanadium 

(pg/L) 

Zinc 

(pg/L) 

CDPHE  Water  Quality  Standard 1 

- 

2.2 

24 

- 

2.7 

- 

0.5 

1| 

2,179 

- 

16 

- 

- 

280 

3655 

S 

8/31/02 

16:30 

22 

26.9 

0.53 

0.15 

0.18 

11.2 

23.2 

2.4 

5.21 

206 

1.35 

0.47 

539 

0.03 

185 

3909 

S 

8/31/02 

16:12 

22 

25.8 

0.54 

0.07 

0.15 

1.99 

21.1 

1.07 

8.82 

179 

1.37 

0.26 

482 

0.03 

168 

4033 

RBI 

8/31/02 

16:30 

0.04 

6.3 

0.32 

0.10 

0.01 

0.86 

1.84 

1.14 

11.3 

0.09 

2.1 

0.07 

579 

0.07 

71.1 

4166 

S 

8/31/02 

15:50 

22 

28.5 

0.51 

0.30 

0.16 

7.6 

23.6 

3.22 

7.42 

174 

1.45 

1.08 

533 

0.04 

169 

4186 

LBI 

8/31/02 

15:51 

3 

30.6 

1.33 

0.08 

0.003 

5.61 

5.39 

2.4 

10 

475 

7.94 

0.1 

600 

0.02 

210 

4250 

S 

8/31/02 

15:33 

24 

27.9 

0.7 

0.13 

0.16 

5.04 

22.1 

3.47 

9.79 

172 

2.15 

0.32 

550 

0.04 

186 

4300 

RBI 

8/30/02 

13:34 

- 

18.5 

1.83 

0.23 

0.02 

18.8 

4.52 

1.17 

28.1 

11.2 

0.89 

1.11 

1,050 

0.03 

865 

4353 

RBI 

8/30/02 

13:47 

— 

18.1 

507 

0.28 

53 

4,019 

85.7 

905 

226 

59,400 

0.05 

93 

1,160 

0.04 

128,000 

4473 

S 

8/31/02 

15:20 

25 

30.2 

0.67 

0.10 

0.14 

3.28 

19.5 

1.85 

7.16 

187 

2.4 

0.31 

568 

0.03 

181 

4520 

RBI 

8/30/02 

14:35 

0.004 

20.3 

385 

0.48 

124 

1,039 

43.6 

61.9 

142 

781,000 

0.09 

234 

1,460 

0.04 

97,400 

4544 

RBI 

8/30/02 

14:25 

25 

19.9 

289 

0.26 

55.7 

698 

45.2 

12.4 

90 

575,000 

0.06 

161 

1,370 

0.05 

69,800 

4581 

S 

8/31/02 

15:05 

25 

27.1 

0.85 

0.15 

0.16 

12.4 

24.2 

3.36 

10.5 

302 

2.21 

0.55 

543 

0.04 

241 

4713 

S 

8/31/02 

14:52 

26 

28.5 

0.75 

0.12 

0.15 

2.89 

19 

1.78 

8.26 

263 

2.23 

0.31 

527 

0.03 

218 

4806 

S 

8/31/02 

14:25 

26 

32.0 

0.8 

0.13 

0.16 

6.86 

70 

3.51 

8.28 

283 

2.48 

0.47 

562 

0.04 

253 

4916 

S 

8/31/02 

14:17 

26 

26.1 

0.8 

0.16 

0.16 

3.13 

21.2 

2.65 

7 

798 

2.08 

0.44 

556 

0.03 

249 

4951 

RBI 

8/31/02 

14:04 

1.1 

8.7 

0.15 

0.10 

0.03 

2.64 

4.85 

1.06 

3.2 

556 

1.38 

0.1 

247 

0.03 

84.1 

5016 

S 

8/31/02 

13:58 

27 

31.0 

0.82 

0.12 

0.16 

3.4 

20.4 

1.8 

8.2 

434 

2.43 

0.38 

537 

0.03 

260 

5038 

RBI 

8/31/02 

13:54 

0.14 

28.0 

13.7 

0.22 

48.8 

19.6 

1,290 

14.1 

37.6 

224,000 

1.37 

38 

2,920 

0.03 

12,400 

5131 

S 

8/31/02 

13:45 

27 

28.7 

0.83 

0.14 

0.21 

9.63 

27.9 

3.55 

7.66 

607 

2.17 

0.44 

513 

0.03 

265 

5161 

LBI 

8/31/02 

13:40 

— 

33.8 

5.03 

0.15 

0.04 

2.57 

6.49 

1.6 

8.4 

71.2 

4.76 

0.72 

1,661 

0.02 

| 1,070 

5221 

LBI 

8/31/02 

13:35 

— 

40.1 

14.9 

0.12 

0.06 

1.12 

8.7 

1.54 

8.06 

22.3 

7.61 

0.74 

1,548 

0.09 

3,290 

5251 

S 

8/31/02 

13:25 

27 

26.7 

0.96 

0.15 

0.18 

3.45 

19.1 

1.56 

6.38 

592 

2.14 

0.37 

510 

0.03 

259 

5295 

LBI 

8/30/02 

15:28 

28 

16.0 

11.8 

4.65 

146 

692 

163,000 

525 

41 

7,280 

0.42 

106 

628 

0.4 

2,960 

5306 

S 

8/31/02 

13:16 

28 

26.9 

0.98 

0.11 

0.22 

3.07 

19.9 

2.52 

8.1 

616 

2.02 

0.37 

502 

0.03 

283 

5356 

RBI 

8/31/02 

12:48 

0.56 

14.8 

48.6 

0.14 

91.8 

1,007 

18,900 

1,105 

69.1 

89,700 

<0.01 

53,5 

2,880 

0.01 

17,300 

5448 

S 

8/31/02 

12:35 

28 

26.6 

1.18 

0.14 

0.37 

4.36 

25.4 

2.31 

3.38 

820 

2.15 

0.53 

546 

0.03 

! 363 

5536 

S 

8/31/02 

12:20 

28 

30.2 

1.15 

0.12 

0.33 

5.19 

23.7 

2.09 

7.71 

718 

2.27 

0.48 

538 

0.03 

389 

5756 

S 

8/31/02 

12:02 

28 

26.2 

1.12 

0.13 

0.35 

3.88 

22.2 

1.65 

8.4 

765 

2.16 

0.51 

585 

0.03 

374 

5858 

RBI 

8/30/02 

16:50 

0.01 

11.2 

21 

0.27 

0.14 

68.5 

2.02 

0.36 

53.8 

21,900 

0.06 

24.1 

964 

0.02 

4,440 

5965 

S 

8/30/02 

16:17 

28 

50.8 

0.39 

0.12 

0.02 

2.55 

6.69 

0.24 

6.34 

11.8 

0.76 

0.69 

1,143 

0.03 

189 

6038 

S 

8/31/02 

11:42 

28 

25.9 

1.14 

0.12 

0.31 

3.49 

20 

3.02 

6.39 

718 

1.99 

0.53 

551 

0.02 

361 

6126 

S 

8/31/02 

11:26 

28 

26.7 

1.21 

0.11 

0.3 

3.61 

20.5 

4.2 

6.54 

783 

2.01 

0.53 

551 

0.02 

i 381 

6131 

LBI 

8/31/02 

11:17 

- 

37.1 

1.33 

0.15 

0.33 

1.84 

2.86 

0.44 

7.12 

129 

1.45 

0.38 

1,626 

0.03 

493 

6150 

RBI 

8/31/02 

11:11 

- 

29.4 

89.8 

0.12 

151 

444 

13,000 

414 

70.4 

177,000 

0.16 

98.5 

1,540 

0.01 

23,100 

6265 

S 

8/31/02 

10:53 

28 

24.8 

1.27 

0.15 

0.51 

3.74 

20.4 

1.12 

7.5 

1,080 

1.88 

0.72 

530 

0.02 

| 425 

6465 

S 

8/31/02 

10:36 

28 

27.0 

1.34 

0.13 

0.56 

4.42 

39.6 

2.19 

8.2 

1,260 

2.01 

0.77 

539 

0.03 

450 

6745 

S 

8/31/02 

10:11 

28 

30.2 

1.42 

0.11 

0.55 

4.14 

35.4 

1.49 

7.18 

1,170 

2.25 

0.9 

570 

0.02 

438 

6994 

S 

8/31/02 

10:02 

28 

25.0 

1.37 

0.09 

0.63 

5.6 

89.1 

2.3 

8.85 

1,230 

1.96 

1.44 

623 

0.02 

! 491 

7049 

RBI 

8/31/02 

9:54 

28 

57.5 

45.4 

0.11 

0.17 

71.4 

6.37 

3.71 

18.7 

9,570 

0.04 

24.5 

1,610 

0.03 

9,340 

7177 

S 

8/31/02 

9:36 

28 

27.1 

1.82 

0.08 

0.62 

4.27 

34.8 

1.31 

10.8 

1,260 

2.19 

0.96 

606 

0.03 

488 

7201 

LBI 

8/31/02 

9:28 

0.02 

32.7 

0.19 

0.07 

0.32 

3.04 

18.2 

1.43 

1.96 

206 

4.49 

0.23 

415 

0.04 

39.4 

7306 

S 

8/31/02 

9:15 

28 

29.6 

2.19 

0.16 

0.59 

5.85 

36.9 

2.18 

8.5 

1,450 

2.09 

2.43 

615 

0.02 

573 

7585 

S 

8/31/02 

9:02 

28 

27.8 

2.03 

0.09 

0.56 

5.24 

31.2 

1.64 

4.11 

1,380 

1.96 

1.02 

574 

0.02 

561 

7750 

RBI 

8/31/02 

8:55 

0.04 

46.2 

39.7 

0.09 

3.25 

44.9 

184 

2.99 

39.6 

73,300 

0.19 

25.8 

3,960 

0.03 

7,370 

7858 

S 

8/31/02 

8:45 

28 

27.4 

1.93 

0.07 

0.52 

4.21 

31 

1.37 

8.27 

1,390 

1.78 

1.34 

537 

0.02 

568 

Notes: 

1 . Colorado  Department  of  Public  Health  and  Environment  (CDPHE),  2014.  Standards  are  stated  as 

dissolved  phase  (e.g.,  filtered  with  a 0.45  micron  filter).  If  there  is  more  than  one  dissolved  phase  standard  then  the  lowest  standard 
was  used,  excluding  calculated  hardness  based  table  value  standards 

2.  - = not  applic  Concentration  exceeded  noted  Colorado  Water  Quality  Standard 

3.  BOLD 

4.  S = Stream 

5.  RBI  = Right  Bank  inflow 

6.  LBi  = Left  Bank  inflow 


7.  mg/L  = milligrams  per  liter 

8.  pg/L  = micrograms  per  liter 

9.  < 0.01  = concentration  below  laboratory  reporting  limit 

10.  CaC03  = calcium  carbonate 

1 1 . Samples  were  field  filtered  with  a 0.45  micron  filter 

12.  pS/m  = micro  siemens  per  meter 

13.  cfs  = cubic  feet  per  second 
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USGS  High-Flow  Surface  Water  Investigation  - Dissolved  Phase  Concentrations  of  Chemicals  of  Interest 


Sample 

Location 

ID 

Date  and  Time 

Source 

Discharge 

(cfs) 

Calcium 

(mg/L) 

Magnesium 

(mg/L) 

Sodium 

(mg/L) 

Potassium 

(mg/L) 

Sulfate 

(mg/L) 

Chloride 

(mg/L) 

Bromide 

(mg/L) 

Sulfate,  ICP 
(mg/L) 

Silica 

(mg/L) 

Aluminum 

(Mg/L) 

Arsenic 

(M9/L) 

Barium 

(Mg/L) 

Cadmium 

(Mg/L) 

Colorado  1 

A/ater  Quality  Standard1 

- 

- 

~ 

- 

“ 

- 

- 

- 

~ 

340 

~ 

2.2 

4166 

4/16/03  13:00 

S 

46 

45.3 

2.79 

2.21 

0.59 

92.8 

1.34 

1.29 

94.5 

6.26 

70.3 

0.19 

24.9 

0.89 

4916 

4/17/03  8:50 

S 

49 

44.2 

2.78 

2.31 

0.49 

98.4 

1.27 

1.19 

88.9 

6.40 

50.2 

0.09 

25.1 

1.63 

5536 

4/17/03  12:14 

s 

51 

51.9 

2.74 

2.25 

0.48 

103.0 

1.21 

1.15 

88.6 

6.25 

75.6 

0.10 

23.6 

1.58 

6745 

4/17/03  9:17 

s 

55 

47.0 

2.96 

2.31 

0.60 

109.0 

1.19 

1.07 

100.0 

6.65 

47.3 

0.08 

23.4 

2.06 

7306 

4/17/03  11:29 

s 

53 

46.7 

3.05 

2.35 

0.57 

111.0 

1.17 

1.10 

107.0 

6.77 

55.0 

0.09 

24.1 

2.16 

7858 

4/17/03  1:00 

s 

66 

46.2 

2.87 

2.22 

0.64 

111.0 

1.48 

1.11 

99.2 

6.45 

24.0 

0.12 

21.1 

2.15 

Sample 

Location 

ID 

Date  and  Time 

Source 

Discharge 

(cfs) 

Chromium 

(pg/L) 

Cobalt 

(pg/L) 

Copper 

(pg/L) 

Iron  (pg/L) 

Lead 

(pg/L) 

Lithium 

(pg/L) 

Manganese 

(pg/L) 

Molybdenum 

(pg/L) 

Nickel 

(pg/L) 

Silver  (pg/L) 

Strontium 

(pg/L) 

Vanadium 

(pg/L) 

Zinc  (pg/L) 

CDPHE  Water  Quality  Standard1 

24 

- 

2.7 

- 

0.5 

~ 

2,179 

- 

16 

0.03 

~ 

~ 

280 

1 4166 

4/16/03  13:00 

S 

46 

0.03 

0.39 

2.60 

19.90 

0.57 

5.80 

988  | 

1.33 

0.51 

0.004 

444 

0.05 

490 

4916 

4/17/03  8:50 

S 

49 

0.10 

0.42 

10.40 

6.64 

0.71 

5.82 

611 

1.54 

0.61 

0.002 

453 

0.02 

526 

5536 

4/17/03  12:14 

s 

51 

0.08 

0.61 

6.16 

15.20 

0.50 

5.97 

903 

1.68 

0.65 

0.002 

429 

0.02 

652 

6745 

4/17/03  9:17 

s 

55 

0.02 

0.84 

4.66 

7.18 

0.13 

5.86 

1,400 

1.48 

1.07 

0.001 

462 

0.01 

676 

7306 

4/17/03  11:29 

s 

53 

0.13 

0.82 

5.18 

12.60 

0.20 

6.19 

1,500 

1.44 

1.16 

0.001 

493 

0.01 

667 

7858 

4/17/03  1:00 

s 

66 

0.06 

1.26 

3.24 

4.11 

0.11 

6.64 

1,720 

1.43 

1.28 

0.002 

471 

0.02 

726 

Notes: 

1.  Colorado  Department  of  Public  Health  and  Environment  (CDPHE),  2014.  Standards  are  stated  as  dissolved  phase  (e.g.,  filtered  with  a 0.45  micron  filter). 
If  there  is  more  than  one  dissolved  phase  standard  then  the  lowest  standard  was  used,  excluding  calculated  hardness  based  table  value  standards. 

2.  - = not  applicable  / not  available 

3.  BOLD  Concentration  exceeded  noted  Colorado  Water  Quality  Standard 

4.  S = Stream 

5.  mg/L  = milligrams  per  liter 

6.  pg/L  = micrograms  per  liter 

7.  CaC03  = calcium  carbonate 

8.  Samples  were  field  filtered  with  a 0.45  micron  filter 
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Table  3-3 


Animas  River  USGS  Guaging  Station  09358000  Mean  Monthly  Discharge 


Year 

Jan 

Feb 

Mar 

Apr 

May 

Jun 

July 

Aug 

Sept 

Oct 

Nov 

Dec 

Mean  Monthly  Discharge  in  cfs  j 

1991 

— 

— 

- 

- 

— 

— 

— 

— 

— 

33.4 

27 

18.9 

1992 

13.8 

15.7 

18.6 

66.4 

304.2 

403 

195.9 

84.5 

55.8 

33.4 

27 

19.3 

1993 

16.3 

16.5 

21.6 

39.6 

383.1 

618 

328.4 

125.5 

89.8 

— 

— 

— 

1994 

— 

— 

- 

— 

— 

— 

— 

— 

— 

73.8 

44.8 

35.7 

1995 

33.8 

36.1 

43.3 

50 

146.8 

783.2 

734.5 

252.8 

87.4 

51.7 

35.1 

27.5 

1996 

30.1 

31.8 

30.3 

69.4 

453.6 

428.3 

122.3 

44.4 

53 

83.5 

45.4 

35.6 

1997 

30.7 

30.1 

42.5 

67.9 

310 

794 

385.1 

182.3 

126.5 

136.4 

64.9 

41.4 

1998 

33.7 

25.9 

29.9 

43.4 

250 

443 

272.6 

80.4 

58.8 

61.3 

49.1 

34.2 

1999 

24.8 

23.9 

27.7 

53.9 

233.9 

694.7 

362.9 

222.7 

131.1 

48.9 

22.7 

28.6 

2000 

22.3 

17.1 

20.3 

92.9 

412.5 

348 

76.9 

65.3 

77 

61.3 

40.6 

31.6 

2001 

29.5 

21.5 

24.9 

83.6 

406 

483.4 

169.9 

94.1 

42.2 

30.4 

21.2 

20.4 

2002 

20.4 

18.6 

23.9 

77.1 

178.9 

128.1 

30.5 

28 

54.1 

55 

32.4 

22.2 

2003 

19.6 

17.2 

19.3 

57 

351.1 

354.6 

89.1 

58.5 

100.9 

41.9 

25.2 

17.3 

2004 

14.4 

16.1 

44 

72.7 

351 

428.4 

142.1 

46.5 

94.9 

67.5 

37.5 

32.9 

2005 

31.7 

30.7 

35.5 

80.4 

430.7 

538.2 

262.7 

92.1 

47 

111.4 

41.6 

30.2 

2006 

30.9 

30.5 

43.1 

101.2 

398.8 

384.4 

135.8 

113.5 

80.6 

189.6 

53 

31.8 

2007 

24.7 

21.9 

52.3 

78.4 

357.2 

545.3 

178.3 

128.8 

99.8 

97 

41.4 

32.7 

2008 

33.6 

33.2 

32.7 

69.8 

274.4 

716.9 

355 

100.7 

54 

32.7 

24.2 

21.5 

2009 

27.4 

21.1 

41.9 

121.4 

624.6 

394.2 

157.8 

47.5 

40.8 

31.8 

25.2 

26.4 

2010 

30.1 

28.1 

32.4 

91.9 

370.2 

453.4 

94.2 

98.1 

48.4 

43.4 

36.8 

26.4 

2011 

25.8 

21.6 

21.4 

53 

155.5 

715.5 

364.8 

93.2 

51.9 

46.8 

31.3 

25 

2012 

25 

25.1 

40.7 

140.1 

290.1 

185.6 

62.7 

43.5 

31 

23.2 

18.4 

15.8 

2013 

13.4 

13.8 

16.1 

44.1 

330.3 

206.3 

66.5 

104.1 

151.9 

94 

51.4 

32.2 

2014 

26.1 

23.2 

26.4 

92.1 

318.9 

666.4 

229.8 

89.7 

98.1 

— 

— 

— 

Mean  of  Montly 
Discharge 

25 

24 

31 

75 

333 

487 

219 

100 

76 

66 

66 

66 

Std  Deviation 

6.6 

6.5 

10.3 

25.2 

107.7 

189.9 

159.9 

56.8 

32.7 

40.3 

15.4 

10.2 

Min 

13.4 

13.8 

16.1 

39.6 

146.8 

128.1 

30.5 

28.0 

31.0 

23.2 

18.4 

15.8 

Max 

33.8 

36.1 

52.3 

140.1 

624.6 

794.0 

734.5 

252.8 

151.9 

189.6 

64.9 

41.4 

Notes: 

1 , Source:  http://waterdata.usgs.gov/nwis/monthly7referred  jnnodule=sw&amp;site_no=09358000&amp;por_09358000_1 3=345985,00060,1 3,1 991-1 0,2014- 
1 1&amp;format=html_table&amp;date_fornnat=l\/!M/DD/YYYY&amp;rdb_compression=file&amp;submitted_form=parameter_selectionJist 

2,  USGS  - United  States  Geological  Survey 

3,  cfs  = cubic  feet  per  second 

4,  --  = data  not  available 
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Table  5-1 


1778884 


Target  Analytes 


Target  Analyte 

Total 

Recoverable  (Y/N) 

Dissolved 

(Y/N) 

Laboratory 
Analytical  Method 

Colorado  Water  Quality  Standard1 
(ng/L) 

Laboratory  Parameters 

Dissolved 

Total  Recoverable 

Metals 

Aluminum 

Y 

Y 

200.8 

- 

750  ac/ch 

Arsenic 

Y 

Y 

200.8 

340  ac 

100ch 

Barium 

Y 

Y 

200.8 

- 

- 

Cadmium 

Y 

Y 

200.8 

See  Table  5-2 

- 

Calcium 

Y 

Y 

200.7 

- 

- 

Chromium 

Y 

Y 

200.8 

CrmTVS2  = 183ac/ 

24 

.c: 

O 

o 

II 

O 

Cobalt 

Y 

Y 

200.8 

- 

- 

Copper 

Y 

Y 

200.8 

TVS2  = 3.6  ac  / 2.7 

- 

Iron 

Y 

Y 

200.7 

- 

1000 ch 

Lead 

Y 

Y 

200.8 

TVS2  = 14  ac  / 0.5  ch 

- 

Lithium 

Y 

Y 

200.7 

- 

- 

Magnesium 

Y 

Y 

200.7 

- 

- 

Manganese 

Y 

Y 

200.8 

See  Table  5-2 

- 

Molybdenum 

Y 

Y 

200.8 

- 

160  ch 

Nickel 

Y 

Y 

200.8 

TVS2  = 145  ac  / 1 6 ch 

- 

Potassium 

Y 

Y 

200.7 

- 

- 

Silica 

Y 

Y 

200.7 

- 

- 

Silver 

Y 

Y 

200.8 

TVS2  = 0.19  ac/ 
0.01 chtrout/  o,03  ch 

Sodium 

Y 

Y 

200.7 

- 

- 

Strontium 

Y 

Y 

200.7 

- 

- 

Vanadium 

Y 

Y 

200.8 

- 

- 

Zinc 

Y 

Y 

200.8 

See  Table  5-2 

- 

Anions  j 

Bromide 

N 

Y 

300.0 

- 

- 

Chloride 

N 

Y 

300.0 

- 

- 

Sulfate 

N 

Y 

300.0 

- 

- 

Flouride 

N 

Y 

300.0 

- 

- 

Misc.  | 

Hardenss 

Y 

- 

SM2340B 

- 

- 

Alkalinity 

Y 

- 

SM  2320B 

- 

- 

TSS 

Y 

- 

SM2540D 

- 

- 

TDS 

Y 

- 

SM2540C 

- 

- 

Field  Parameters  \ 

Temperature 

- 

- 

- 

- 

- 

Turbidity 

- 

- 

- 

- 

- 

pH 

- 

- 

- 

6.5-9 

- 

Specific  Conductance 

- 

- 

-- 

- 

- 

DO 

- 

- 

- 

6,000 

- 

ORP 

- 

- 

- 

- 

- 

Notes: 

1.  Coiorado  Department  of  Public  Health  and  Environment  (CDPHE)  2014.  Standards  are  stated 
as  dissolved  phase  (e.g.,  filtered  with  a 0.45  micron  filter).  If  there  is  more  than  one  standard  then 
the  lowest  standard  was  used. 

2.  TVS  = table  value  standard.  Calculated  using  a mean  hardnessof  25  mg/L  calcium  carbonate  CDPHE  (2013) 

3.  - = not  applicable 

4.  Y = Yes 

5.  N = No 

6.  DO  = dissolved  oxygen 

7.  ORP  = oxidation  reduction  potential 

8.  TSS  = Total  suspended  sediments 

9.  TDS  = Total  dissolved  solids 

10.  ac  = acute 

11.  ch  = chronic 


ED  000552  00027543-00025 


Table  5-2 

Animas  River  Basin 

Aquatic  Life  Indicator  Goal:  Brook  Trout 


Segment  3a 
Acute  Standards  (gg/L) 


Metal 

JAN 

FEB 

MAR 

APR 

MAY 

JUN 

JUL 

AUG 

SEP 

OCT 

NOV 

DEC 

Zinc 

720 

780 

1060 

1200 

760 

410 

280 

340 

380 

440 

510 

590 

Chronic  Standards  (|jg/L) 


Metal 

JAN 

FEB 

MAR 

APR 

MAY 

JUN 

JUL 

AUG 

SEP 

OCT 

NOV 

DEC 

Cadnium 

TVS 

TVS 

TVS 

3.5 

2.2 

TVS 

TVS 

TVS 

TVS 

TVS 

TVS 

TVS 

Manganese 

TVS 

TVS 

2571 

2179 

TVS 

TVS 

TVS 

TVS 

TVS 

TVS 

TVS 

TVS 

Zinc 

720 

780 

1060 

1200 

760 

410 

280 

340 

380 

440 

510 

590 

Notes: 

1.  Source:  ftp://ft.dphe.state.co.us/wqc/wqcc/Current  Water  Qualitiy  Standards/Currently  Effective  Standards/34_SanJuan_Effective_03-01-2015/ 
CDPHE,  2014 

2.  TVS  = Table  Value  Standards:  CDPHE  Water  Quality  Control  Commission  Regulation  No.  31.  Table  IV  (CDPHE,  2013) 

3.  pg/L  = milligrams  per  liter 
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Table  5-3 


Proposed  High-Flow  Surface  Water  Investigation  Sample  Locations 


Sample 
Location  ID 
(meters 

UTM  X | UTM  Y 

Alias 

Source  Type 

Source 

Name 

concentratio 
n Data 
Source1 

Zinc  (pg/L) 

Cadmium 

(pg/L) 

Manganese 

(pg/L) 

Location  Description 

Rationale 

NAD  83  UTM  Zone  13  N 

ARSG 

USGS 

Database 

Kimball  et  al. 
(2010) 

CDPHE  Water  Quality  Standard 11 

280 

2.2 

2,179 

4023 

269038.1481 

4189934.798 

A56 

AMIN-4023 

-- 

S 

Animas 

River 

ARSG 

360 

1.80 

.. 

At  Animas  River  Stakeholder  Group  location  A56;  right 
bank  access  via  gravel  road 

Background  surface  water  sample  location;  furthest  upstream  sample 
location 

4166 

268872.2972 

4189923.073 

-- 

AMIN-4166 

4166 

S 

Animas 

River 

Kimball  et.  al 
(2010) 

490 

0.89 

988 

At  Kimball  et.  al  (2010)  low-flow  and  high-flow  in-stream 
sample  location  4166;  Kimball  et.  al  (2010)  Transport  site 
T 1 ; upstream  from  Arrastra  Creek;  right  bank  access  via 
gravel  road;  limited  left  bank  access 

At  Kimball  et.  al  (2010)  low-flow/high-flow  in-stream  sample  location 
41 66,  which  exceeded  the  zinc  water  quality  standard;  immediately 
upstream  of  the  confluence  of  the  Animas  River  and  Arrastra  Creek; 
upstream  of  Mayflower  Tailings  Impoundments  and  Mill 

A58-SS 

268920.6218 

4189829.915 

A58 

- 

- 

LBS 

Arrastra 

Creek 

ARSG 

187.6 

1.64 

<10 

At  Animas  River  Stakeholder  Group  location  A58;  in 
Arrastra  Creek  upstream  of  the  confluence  with  the 
Animas  River 

Arrastra  Creek;  approx.  230  feet  upstream  of  confluence  with  Animas 
River 

4220 

268828.1976 

4189877.948 

A60 

-- 

-- 

S 

Animas 

River 

ARSG 

320 

1.9 

-- 

At  Animas  River  Stakeholder  Group  location  A60;  right 
bank  access  via  boat  ramp  immediately  downstream  of 
bridge  on  Colorado  Road  52;  left  bank  access  by 
crossing  the  bridge 

At  Animas  River  Stakeholder  Group  location  A60;  zinc  concentration  of 
320  pg/L  exceeded  water  quality  standard;  adjacent  to  Mayflower  Mill 

4353C 

268723.5372 

4189904.94 

-- 

-- 

4353 

RBI 

-- 

Kimball  et.  al 
(2010) 

128,000 

507 

59,400 

Stream  level  spring,  At  Kimball  et.  al  (2010)  right  bank 
inflow  sample  location  4353;  aluminum  oxide  colored 
water;  right  bank  access  via  gravel  road 

Adjacent  to  eastern  end  of  Tailings  Impoundment  1;  historical  zinc, 
cadmium,  and  manganese  concentrations  exceeded  their  respective 
water  quality  standards  at  Kimball  et.  al  (2010)  right  bank  inflow  location 
4353  during  the  2002  low-flow  sampling  event;  aluminum  oxide  colored 
water;  adjacent  to  Tailings  Impoundment  1 

4353A 

268720.8779 

4189916.045 

-- 

-- 

-- 

RBI 

Pipe 

-- 

-- 

-- 

-- 

Inflow  from  pipe  on  right  bank;  right  bank  access  via 
gravel  road 

Inflow  from  pipe  on  right  bank;  adjacent  to  Tailings  Impoundment  1 

4353B 

268717.1483 

4189900.115 

-- 

-- 

-- 

S 

Animas 

River 

-- 

-- 

-- 

-- 

In  stream  sample;  Immediately  downstream  of  pipe  inflow 
and  seep  inflow;  right  bank  access  via  gravel  road; 
limited  left  bank  access 

In  stream  sample;  immediately  downstream  of  pipe  inflow  and  seep 
inflow;  adjacent  to  Tailings  Impoundment  1 

4520 

268593.6929 

4189804.795 

-- 

4520 

- 

RBI 

-- 

USGS 

97,400 

1 

385 

781,000 

At  Kimball  et  al.  (2010)  low-flow  sample  location  4520; 
Marshy  ponds  with  algae  near  manganocrete 

At  Kimball  et.  al  (2010)  low-flow  right  bank  inflow  location  4520; 
maximum  to  near  maximum  Zn,  Cd,  and  Mn  concentrations  in  2002,  all 
of  which  exceeded  regulatory  water  quality  standards;  adjacent  to 
Tailings  impoundment  1 

4581 

268564.1576 

4189780.655 

A61 

AMIN-4581 

-- 

S 

Animas 

River 

ARSG 

i | iii  ■ 

1,038 

2.78 

923 

At  Animas  River  Stakeholder  Group  location  A61 ; 
upstream  of  Boulder  Creek;  right  bank  access  via  gravel 
road;  limited  left  bank  access 

At  Animas  River  Stakeholder  Group  location  A61 ; historical  zinc  and 
cadmium  concentrations  exceeded  their  respective  water  quality 
standards  at  A61 ; immediately  downstream  of  Kimball  et.  al  (201 0)  right 
bank  inflow  locations  4520where  elevated  Zn,  Cd,  and  Mn 
concentrations  were  observed  in  2003,  above  regulatory  standards; 
adjacent  to  Tailings  Impoundment  1 

4656 

268473.1001 

4189759.847 

-- 

AMIN-4656 

-- 

S 

Animas 

River 

-- 

-- 

-- 

Upstream  for  Pinicle  Gap;  right  bank  access  via  gravel 
road;  limited  left  bank  access 

Downstream  of  Kimball  et.  al  (2010)  right  bank  inflow  locations  4520  and 
4544  where  elevated  Zn,  Cd,  and  Mn  concentrations  were  observed  in 
2002,  above  regulatory  standards;  adjacent  to  Tailings  impoundment  1 

4734 

268391.5023 

4189771.061 

-- 

-- 

-- 

RBI 

Mine  Adit 

-- 

-- 

-- 

At  observed  mine  adit;  access  via  gravel  road 

At  observed  mine  adit;  adjacent  to  Tailings  impoundment  1 

4749 

268380.1263 

4189750.496 

-- 

-- 

-- 

S 

Animas 

River 

-- 

-- 

-- 

Immediately  downstream  of  observed  mine  adit;  right 
bank  access  via  gravel  road;  limited  left  bank  access 

Immediately  downstream  of  observed  mine  adit;  adjacent  to  Tailings 
impoundment  1 

4916 

268284.3982 

4189652.885 

-- 

AMIN-4916 

4916 

S 

Animas 

River 

Kimball  et.  al 
(2010) 

526 

1.63 

611 

At  Kimball  et.  al  (2010)  low-flow  and  high-flow  in-stream 
sample  location  4916;  Kimball  et.  al  (2010)  Transport  site 
T2  (low  flow)/T3  (high -flow);  immediately  upstream  from 
the  road  culverts  for  Boulder  Creek;  right  bank  access  via 
gravel  road;  limited  left  bank  access 

At  Kimball  et.  al  (2010)  low-flow  and  high-flow  in-stream  sample  location 
4916;  high-flow  zinc  concentration  482  pg/L  in  2003,  which  is  above  the 
water  quality  standard;  Kimball  et  al.  (2010)  reported  acid  drainage 
inflows;  at  southern  end  of  Tailings  impoundment  1 

4951 

268207.7354 

4189647.238 

A62 

AMIN-4951 

4951 

RBI 

Boulder 

Creek 

ARSG 

980 

3.9 

2,770 

At  Kimball  et.  al  (2010)  low-flow  right  bank  sample 
location  4951  and  Animas  River  Stakeholder  Group 
location  A62;  on  right  bank  of  the  Animas  River;  at 
confluence  of  Boulder  Creek  and  Animas  River; 
immediately  downstream  of  where  boulder  creek  flows 
across  aravel  road:  access  via  aravel  road 

Boulder  Creek  bisects  Tailings  Impoundments  1 and  2;  at  Kimball  et.  al 
(2010)  low-flow  right  bank  sample  location  4951  and  Animas  River 
Stakeholder  Group  location  A62;  historical  Zn,  Cd,  and  Mn 
concentrations  exceeded  their  respective  water  quality  standards  at  A62 

5000 

268167.5145 

4189596.365 

-- 

-- 

-- 

RBI 

-- 

-- 

-- 

-- 

-- 

At  observed  right  bank  inflow;  red  colored  water;  access 
via  gravel  road 

At  observed  right  bank  inflow;  red  colored  water;  adjacent  to  Tailings 
impoundment  2 
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Table  5-3 


Proposed  High-Flow  Surface  Water  Investigation  Sample  Locations 


Sample 
Location  ID 
(meters 

UTM  X | UTM  Y 

Alias 

Source  Type 

Source 

Name 

concentratio 
n Data 
Source1 

Zinc  (pg/L) 

Cadmium 

(M9/L) 

Manganese 
(m  g/L) 

Location  Description 

Rationale 

NAD  83  UTM  Zone  13  N 

ARSG 

USGS 

Database 

Kimball  et  al. 
(2010) 

CDPHE  Water  Quality  Standard 11 

280 

2.2 

2,179 

5038 

268162.1685 

4189528.661 

-- 

-- 

-- 

RBI 

-- 

Kimball  et.  al 
(2010) 

12,400 

13.7 

224,000 

At  Kimball  et.  al  (2010)  low-flow  sample  location  5038; 
right  bank  access  via  gravel  road;  limited  left  bank 
access 

At  Kimball  et.  al  (2010)  low-flow  sample  location  5038;  substantial 
orange  precipitate  in  inflow  noted  by  Kimball  et.  al  (2010)  in  2002;  zinc, 
cadmium,  and  manganese  concentrations  exceeded  their  respective 
water  quality  standards  at  5038  during  the  2002  low-flow  sampling 
event;  substantial  orange  precipitate  in  inflow  noted  by  Kimball  et  al 
(2010);  adjacent  to  Tailings  Impoundment  2 

5306 

268068.6541 

4189433.518 

A64 

AMIN-5306 

-- 

S 

Animas 

River 

ARSG 

350 

1.2 

230 

At  Animas  River  Stakeholder  Group  location  A64;  right 
bank  access  via  gravel  road;  limited  left  bank  access 

At  Animas  River  Stakeholder  Group  location  A64;  historical  zinc 
concentration  exceeded  the  water  quality  standard  at  A64;  adjacent  to 
Tailings  impoundment  2 

5356 

267936.8894 

4189433.067 

-- 

-- 

-- 

RBI 

-- 

USGS 

17,300 

48.6 

89,700 

At  Kimball  et  al.  (2010)  low-flow  right  bank  inflow  sample 
location  5356;  discharge  from  slough  draining  tailings;  right 
bank  access  via  gravel  road 

At  Kimball  et  al.  (2010)  low-flow  right  bank  inflow  sample  location  5356; 
Zn,  Cd,  and  Mn  concentrations  exceeded  their  respective  water  quality 
standards  at  5356  during  the  2002  low-flow  sampling  event;  adjacent  to 
Tailings  Impoundment  2 

5608 

267706.3855 

4189329.224 

-- 

-- 

-- 

RBI 

-- 

-- 

-- 

-- 

-- 

At  right  bank  inflow;  drainage  from  Tailings  Impoundment 
2 area;  right  bank  access  via  Colorado  Road  2 

Inflow  from  drainage  from  Tailings  Impoundment  2 area;  between 
Tailings  Impoundments  2 and  3 

5858 

267522.5569 

4189215.853 

-- 

AMIN-5858 

5858 

RBI 

-- 

Kimball  et.  al 
(2010) 

4,440 

21 

21,900 

At  Kimball  et.  al  (2010)  low-flow  sample  location  5858; 
small  pool  near  stream;  right  bank  access  via  Colorado 
Road  2 

At  Kimball  et.  al  (2010)  right  bank  inflow  low-flow  sample  location  5858; 
zinc,  cadmium,  and  manganese  concentrations  exceed  their  respective 
water  quality  standards  at  5858  during  the  2002  low-flow  sampling 
event;  upstream  of  Tailings  Impoundment  4 

5938 

267458.208 

4189159.896 

A65 

-- 

-- 

S 

Animas 

River 

ARSG 

430 

1.1 

400 

At  Animas  River  Stakeholder  Group  location  A65;  right 
bank  access  via  Colorado  Road  2;  limited  left  bank 
access 

At  Animas  River  Stakeholder  Group  location  A65;  historical  zinc 
concentrations  exceeded  the  water  quality  standard  at  A65;  adjacent  to 
Tailings  Impoundment  4 

6013 

267401.9286 

4189131.338 

-- 

-- 

-- 

RBI 

Spring 

-- 

-- 

-- 

-- 

Downstream  of  spring  near  metal  building;  access  via 
Colorado  Road  2;  on  private  property 

Downstream  of  spring  prior  to  confluence  with  Animas  River;  ; adjacent 
to  Tailings  Impoundment  4 

6150 

267297.4363 

4189051.115 

-- 

-- 

6150 

RBI 

-- 

USGS 

23,100 

89.8 

177,000 

At  USGS  low-flow  sample  location  6150;  Red  stained 
right  bank  discharge 

At  USGS  low-flow  sample  location  6150;  USGS  noted  red  stained  right 
bank  discharge  during  2002  sampling  event;  Zn,  Cd,  Mn  concentrations 
exceed  their  respective  water  quality  standards  at  61 50  during  the  2002 
low-flow  sampling  event;  adjacent  to  Tailings  Impoundment  4 

6215 

267236.5137 

4189015.142 

-- 

-- 

-- 

RBI 

-- 

-- 

-- 

-- 

-- 

Right  bank  inflow  seep;  red  stained  water,  right  bank 
access  via  Colorado  Road  2 

Right  bank  seep  with  red  stained  water;  adjacent  to  Tailings 
Impoundment  4 

6274 

267186.6861 

4188983.203 

S 

Animas 

River 

-- 

-- 

-- 

-- 

In  Animas  river  immediately  downstream  of  right  bank 
inflow  seep  with  red  stained  water;  right  bank  access  via 
Colorado  Road  2 

immediately  downstream  of  right  bank  inflow  seep  with  red  stained 
water;  adjacent  to  Tailings  Impoundment  4 

6528 

266977.1348 

4188846.89 

-- 

AMIN-6528 

-- 

S 

Animas 

River 

-- 

-- 

-- 

-- 

Upstream  from  former  Lacawana  Bridge;  right  bank 
access  via  Colorado  Road  20;  limited  left  bank  access 

Adjacent  to  the  western  end  of  tailings  impoundment  4;  approximately 
downstream  from  830  feet  downstream  of  right  bank  inflow  seep  with 
red  stained  water;  adjacent  to  Tailings  Impoundment  4 

3 

266752.12 

4188826.24 

-- 

-- 

-- 

RBI 

Pond 

-- 

-- 

-- 

-- 

In  pond  upgradient  of  reactive  treatment  wall;  right  bank 
access  via  Colorado  Road  20 

In  pond  upgradient  of  reactive  treatment  wall 

6768 

266767.5664 

4188733.792 

A66 

AMIN-6768 

-- 

S 

Animas 

River 

Kimball  et.  al 
(2010) 

676 

2.06 

1,400 

Near  Kimball  et.  al  (2010)  low-flow  and  high-flow  in- 
stream  sample  location  6745  and  Animas  River 
Stakeholder  Group  location  A66;  at  former  Lacawana 
Bridge;  right  bank  access  via  Colorado  Road  20;  limited 
left  bank  access 

At  Kimball  et.  al  (2010)  low-flow  and  high-flow  in-stream  sample  location 
6745;  high-flow  zinc  concentration  585  pg/L  in  2003,  which  is  above  the 
water  quality  standard;  at  Stakeholder  site  A66;  downstream  of  the 
permeable  reactive  barrier  located  along  the  gravel  road  on  the  right 
bank 

6879 

266644.695 

4188730.279 

RBI 

Wetland 

Right  bank  inflow  at  wetland  near  campground 

Right  bank  inflow  at  wetland  area 

7049 

266505.1236 

4188664.358 

-- 

-- 

7049 

RBI 

-- 

Kimball  et.  al 
(2010) 

9,340 

45.4 

9,570 

At  Kimball  et.  al  (2010)  low-flow  sample  location  7049;  in 
braid  of  Animas  River  during  April  29,  2015  recon;  right 
bank  access  via  gravel  road;  limited  left  bank  access 

At  Kimball  et.  al  (2010)  right  bank  inflow  low-flow  sample  location  7049; 
zinc,  cadmium,  and  manganese  concentrations  exceed  their  respective 
water  quality  standards  at  7049  during  the  2002  low-flow  sampling  event 

7688 

266012.5664 

4188355.906 

-- 

AMIN-7688 

S 

Animas 

River 

-- 

-- 

-- 

-- 

At  USGS  sample  location  AMIN-7688;  right  bank  access 
via  E 16th  Street;  limited  left  bank  access 

At  USGS  sample  location  AMIN-7688;  upstream  of  right  bank  inflow 
7690 

7690 

266002.0012 

4188355.3 

-- 

-- 

7750 

RBI 

-- 

Kimball  et.  al 
(2010) 

7,370 

39.7 

73,300 

Approx.  60  meters  upstream  from  Kimball  et.  al  (2010) 
right  bank  inflow  low-flow  sample  location  7750;  during 
4/30/2015  recon  event  7750  was  part  of  the  main  Animas 
River  channel;  ditch  draining  from  pond;  right  bank 
access  via  Animas  Street;  left  bank  access  via  CO  Road 
32 

Approx.  60  meters  upstream  from  Kimball  et.  al  (2010)  right  bank  inflow 
low-flow  sample  location  7750;  Zn,  Cd,  and  Mn  concentrations  exceed 
their  respective  water  quality  standards  at  7750  during  the  2002  low-flow 
sampling  event 
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Table  5-3 


Proposed  High-Flow  Surface  Water  investigation  Sample  Locations 


Sample 

UTMX 

UTM  Y 

Alias 

Source 

Name 

concentratio 

Cadmium 

(Hg/i-) 

Manganese 
(h  g/L) 

Location  ID 
(meters 

NAD  83  UTM  Zone  13  N 

ARSG 

USGS 

Database 

Kimball  et  al. 
(2010) 

Source  Type 

n Data 
Source1 

Zinc  (Hg/L) 

Location  Description 

Rationale 

CDPHE  Water  Quality  Standard 11 

280 

2.2 

2,179 

7858 

265912.1895 

4188191.806 

A68 

AMIN-7858 

7858 

S 

Animas 

River 

ARGS 

1,900 

6.2 

4,100 

At  Kimball  et.  al  (2010)  low-flow  and  high-flow  sample 
location  7858  and  Animas  River  Stakeholder  Group 
location  A68;  Kimball  et.  al  (2010)  Transport  site  T3  (low 
flow)/T7  (high  flow)  - at  14th  Street  bridge  with  Kimball 
et.  al  (2010)  stream  gauge 

At  Kimball  et.  al  (2010)  low-flow  and  high-flow  sample  location  7858  and 
Animas  River  Stakeholder  Group  location  A68;  historical  concentrations 
of  zinc,  cadmium,  and  manganese  exceed  their  respective  water  quality 
standards  at  A68;  furthest  downstream  sample  location 

Notes: 

1.  USGS  = data  from  United  States  Geoiogicai  Survey  (Kimbaii  et  al.,  2010) 

2.  ARSG  = data  from  Animas  River  Stakeholders  Group  database  (http://www.animasriverstakehoidersgroup.org/page11.htmi) 

3.  Sample  results  are  representative  of  the  date  when  the  maximum  historical  zinc  concentration  was  reported. 

4.  pg/L  = Micrograms  per  iiter 

5.  ft  = feet 

6.  BOLD  Concentration  exceeded  noted  Colorado  Water  Quality  Standard 

7.  S = Stream 

8.  RBI  = Right  Bank  Inflow 

9.  LBI  = Left  Bank  Inflow 

10.  <10  = concentration  below  noted  laboratory  reporting  iimit 

11.  See  Table  5-2;  the  lowest  standard  reported  was  selected,  not  including  tabie  value  standards 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Alkalinity 

Total 

Aluminum 

Dissolved 

Aluminum 

Total 

Silver 

Dissolved 

Silver 

Total 

Silver 

Dissolved 

Arsenic 

Total 

Boron 

Dissolved 

Boron 

Dissolved 

Bromine 

Total 

Antimony 

Dissolved 

Antimony 

Total 

Barium 

Dissolved 

Barium 

Total 

Beryllium 

Dissolved 

Beryllium 

mg/L 

mq/l 

m g/L 

Mg/L 

Mg/L 

m g/L 

Mg/L 

m g/L 

m g/L 

m g/L 

m g/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

m g/L 

1 CDPHE  Water  Quality  Standard 1 

— 

— 

— 

— 

340 

— 

— 

— 

— 

— 

— 

— 

A56 

9/9/1991 

— 

72.0 

ND 

<.2 

<.2 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

A56 

6/25/1992 

— 

— 

ND 

— 

<.2 

— 

- 

- 

- 

— 

— 

— 

— 

— 

— 

— 

A56 

10/1 5/1992 

- 

- 

ND 

- 

<.2 

— 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A56 

9/2/1998 

— 

119.0 

59.0 

ND 

<.2 

1 

<1 

— 

- 

— 

ND 

ND 

27 

25 

ND 

ND 

i A56 

6/24/1999 

- 

795.0 

ND 

ND 

<.2 

1.8 

<1 

- 

- 

- 

ND 

ND 

22.7 

15.9 

ND 

ND  j 

A58 

9/9/1991 

- 

ND 

ND 

<.2 

<.2 

ND 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A58 

6/25/1992 

- 

- 

ND 

- 

<.2 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A58 

10/1 5/1992 

— 

— 

ND 

— 

<.2 

— 

<1 

— 

- 

— 

— 

— 

— 

— 

— 

— 

A58 

9/2/1998 

- 

88.0 

ND 

ND 

<.2 

ND 

<1 

- 

- 

- 

ND 

ND 

25 

22 

ND 

ND 

A58 

6/22/1999 

— 

ND 

ND 

ND 

<.2 

ND 

<1 

— 

- 

— 

ND 

ND 

13.7 

13.3 

ND 

ND 

A58 

7/28/2002 

44 

<15 

<15 

— 

— 

<15 

<15 

— 

— 

- 

— 

— 

— 

— 

— 

— 

A58 

9/3/2002 

46 

<15 

<15 

— 

— 

<15 

<15 

— 

— 

- 

— 

— 

— 

— 

— 

— 

A58 

6/12/2003 

— 

18.0 

<15 

— 

— 

<15 

<15 

— 

— 

- 

— 

— 

— 

— 

— 

— 

A58 

10/19/2003 

— 

<15 

<15 

— 

— 

<15 

<15 

— 

— 

- 

— 

— 

— 

— 

— 

— 

A58 

6/10/2004 

26 

23.0 

<15 

— 

— 

<15 

<15 

— 

— 

- 

— 

— 

— 

— 

— 

— 

A58 

6/19/2004 

— 

28.0 

15.0 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A58 

8/10/2009 

50 

— 

— 

— 

<.3 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A58 

10/26/2009 

52 

— 

— 

— 

<.3 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A58 

4/13/2010 

48 

— 

— 

— 

<.3 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

! A58 

7/7/2010 

56 

— 

— 

— 

<.3 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

! A60 

9/9/1991 

— 

70.0 

ND 

<.2 

<.2 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A60 

6/25/1992 

— 

— 

ND 

— 

<.2 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A60 

10/1 5/1992 

— 

— 

52.0 

— 

<.2 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A60 

7/20/1993 

— 

— 

ND 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A60 

4/6/1999 

— 

0.0 

<40 

— 

— 

0.0 

0.0 

— 

- 

— 

— 

— 

0.0 

20.7 

0.0 

<1 

A60 

4/27/1999 

— 

0.0 

<40 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

0.0 

21.4 

0.0 

<1 

A60 

5/10/1999 

— 

0.0 

<40 

— 

— 

0.0 

0.0 

— 

- 

— 

— 

— 

0.0 

20.3 

0.0 

<1 

A60 

5/28/1999 

— 

0.0 

150.5 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

0.0 

22.7 

0.0 

1.6 

A60 

6/10/1999 

— 

0.0 

1685.0 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

0.0 

16 

0.0 

<1 

A60 

7/15/1999 

— 

0.0 

0.0 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

0.0 

19 

0.0 

<1 

A60 

7/30/1999 

— 

— 

<40 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

20.777 

— 

<1 

| A60 

8/19/1999 

— 

— 

72.5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

23.540 

— 

<1 

! A61 

9/9/1991 

— 

95.0 

60.0 

<.2 

<.2 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A61 

6/25/1992 

— 

— 

ND 

— 

<.2 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A61 

10/1 5/1992 

— 

— 

— 

— 

<.2 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A61 

7/20/1993 

— 

— 

ND 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

I A61 

10/23/1996 

32.00 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A61 

4/16/1997 

26.00 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A61 

9/8/1997 

22.00 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A61 

9/2/1998 

— 

138.0 

51.0 

ND 

<.2 

ND 

1.3 

— 

— 

— 

ND 

ND 

27 

25 

ND 

ND 

i A61 

6/23/1999 

— 

757.0 

ND 

ND 

<.2 

1.7 

<1 

— 

— 

— 

ND 

ND 

22.5 

15.3 

ND 

ND 

1 A62 

9/9/1991 

— 

ND 

ND 

<.2  ! 

<.2 

ND 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A62 

6/25/1992 

— 

— 

ND 

— 

<.2 

ND 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A62 

10/1 5/1992 

— 

— 

ND 

— 

<.2 

— 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A62 

7/20/1993 

— 

— 

ND 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A62 

10/23/1996 

30.00 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Alkalinity 

Total 

Aluminum 

Dissolved 

Aluminum 

Total 

Silver 

Dissolved 

Silver 

Total 

Silver 

Dissolved 

Arsenic 

Total 

Boron 

Dissolved 

Boron 

Dissolved 

Bromine 

Total 

Antimony 

Dissolved 

Antimony 

Total 

Barium 

Dissolved 

Barium 

Total 

Beryllium 

Dissolved 

Beryllium 

mg/L 

Mg/L 

mq/l 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

1 CDPHE  Water  Quality  Standard 1 

— 

— 

— 

— 

— 

— 

340 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A62 

4/18/1997 

16 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A62 

9/8/1997 

24 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A62 

9/2/1998 

— 

40.0 

ND 

ND 

<.2 

ND 

<1 

- 

— 

— 

ND 

ND 

9 

9 

ND 

ND 

| A62 

6/23/1999 

- 

124.0 

ND 

0.2 

<.2 

ND 

<1 

- 

- 

- 

ND 

ND 

6.7 

6.1 

ND 

ND  1 

| A63 

9/9/1991 

- 

ND 

ND 

<.2 

<.2 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A63 

10/15/1992 

- 

- 

ND 

- 

<.2 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

| A63 

7/20/1993 

- 

- 

ND 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A64 

9/9/1991 

— 

65.0 

ND 

<.2 

<.2 

ND 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A64 

6/25/1992 

- 

- 

51.0 

- 

<.2 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A64 

10/15/1992 

— 

— 

— 

— 

<.2 

— 

- 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A64 

7/20/1993 

— 

— 

ND 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A64 

9/8/1997 

28.00 

— 

— 

— 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

A64 

9/2/1998 

— 

114.0 

47.0 

ND 

<.2 

ND 

<1 

— 

— 

— 

ND 

ND 

26 

24 

ND 

ND 

A64 

6/24/1999 

- 

370.0 

ND 

ND 

<.2 

ND 

<1 

- 

- 

— 

ND 

ND 

20.3 

14.6 

ND 

ND 

j A65 

9/9/1991 

— 

94.0 

52.0 

<.2 

<.2 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A65 

6/25/1992 

— 

— 

ND 

- 

<.2 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A65 

10/15/1992 

— 

— 

ND 

— 

<.2 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

; A65 

7/20/1993 

— 

— 

ND 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A66 

9/9/1991 

— 

86.0 

ND 

<.2 

<.2 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A66 

6/25/1992 

— 

— 

ND 

— 

<.2 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A66 

10/15/1992 

— 

— 

— 

— 

<.2 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A66 

7/20/1993 

— 

— 

ND 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A66 

9/2/1998 

— 

162.0 

62.0 

ND 

<.2 

1.5 

<1 

— 

— 

— 

ND 

ND 

26 

24 

ND 

ND 

j A66 

6/23/1999 

— 

416.0 

40.0 

ND  : 

<.2 

ND 

<1 

— 

— 

— 

ND 

ND 

20.5 

14.4 

ND 

ND 

A67 

9/9/1991 

— 

ND 

ND 

<.2 

<.2 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A67 

6/25/1992 

— 

— 

ND 

— 

<.2 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A67 

10/15/1992 

— 

— 

ND 

— 

<.2 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

! A67 

6/15/2007 

19.9 

178 

<100 

— 

— 

<4 

<4 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

9/5/1991 

— 

79.0 

56.0 

<.2 

<.2 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A68 

9/6/1991 

— 

270.0 

95.0 

— 

<.2 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

9/7/1991 

— 

310.0 

83.0 

0.4 

<.2 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

9/9/1991 

— 

110.0 

72.0 

<.2 

<.2 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

9/10/1991 

— 

180.0 

93.0 

<.2 

<.2 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

12/8/1991 

32 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A68 

1/15/1992 

56 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

2/13/1992 

32 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A68 

3/5/1992 

28 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

3/16/1992 

28 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/13/1992 

20 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

i A68 

4/20/1992 

24 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/30/1992 

16 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/5/1992 

20 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/11/1992 

20 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/18/1992 

18 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/26/1992 

18 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Alkalinity 

Total 

Aluminum 

Dissolved 

Aluminum 

Total 

Silver 

Dissolved 

Silver 

Total 

Silver 

Dissolved 

Arsenic 

Total 

Boron 

Dissolved 

Boron 

Dissolved 

Bromine 

Total 

Antimony 

Dissolved 

Antimony 

Total 

Barium 

Dissolved 

Barium 

Total 

Beryllium 

Dissolved 

Beryllium 

mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

1 CDPHE  Water  Quality  Standard1 

— 

— 

— 

— 

— 

— 

340 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/1/1992 

20 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/8/1992 

18 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

6/15/1992 

46 

— 

- 

- 

- 

- 

- 

- 

- 

— 

— 

— 

— 

— 

— 

— 

A68 

6/22/1992 

18 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

6/23/1992 

24 

— 

ND 

- 

<..05 

- 

- 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/24/1992 

- 

- 

60.0 

- 

<.2 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

6/25/1992 

- 

- 

50.0 

- 

<.2 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

7/14/1992 

24 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

7/21/1992 

24 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

7/27/1992 

28 

— 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

8/10/1992 

10 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

8/24/1992 

30 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

9/15/1992 

2 

— 

— 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

9/16/1992 

32 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

10/14/1992 

32 

— 

— 

— 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

A68 

10/14/1992 

— 

— 

ND 

— 

<.2 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

10/15/1992 

— 

— 

ND 

— 

<.2 

— 

<1 

- 

— 

— 

— 

— 

— 

— 

— 

- 

A68 

11/18/1992 

34 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

12/16/1992 

22 

— 

— 

— 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

A68 

1/13/1993 

30 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A68 

2/17/1993 

54 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

3/10/1993 

28 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

3/31/1993 

26 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/14/1993 

28 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/21/1993 

8 

— 

— 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/29/1993 

6 

— 

— 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/4/1993 

4 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/12/1993 

14 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/26/1993 

10 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/2/1993 

24 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/9/1993 

18 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/16/1993 

12 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/23/1993 

24 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/14/1993 

20 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/20/1993 

— 

— 

ND 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/21/1993 

12 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/21/1993 

— 

— 

ND 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/28/1993 

8 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

8/11/1993 

16 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

8/25/1993 

42 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A68 

9/15/1993 

30 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

10/13/1993 

20 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A68 

11/17/1993 

14 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

12/15/1993 

26 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

1/12/1994 

38 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

i A68 

3/16/1994 

26 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

3/30/1994 

28 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/13/1994 

24 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/20/1994 

24 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/27/1994 

10 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/3/1994 

26 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Alkalinity 

Total 

Aluminum 

Dissolved 

Aluminum 

Total 

Silver 

Dissolved 

Silver 

Total 

Silver 

Dissolved 

Arsenic 

Total 

Boron 

Dissolved 

Boron 

Dissolved 

Bromine 

Total 

Antimony 

Dissolved 

Antimony 

Total 

Barium 

Dissolved 

Barium 

Total 

Beryllium 

Dissolved 

Beryllium 

mg/L 

m g/L 

Mg/L 

mq/l 

m g/L 

M g/L 

m g/L 

m g/L 

m g/L 

m g/L 

m g/L 

Mg/L 

Mg/L 

m g/L 

Mg/L 

Mg/L 

1 CDPHE  Water  Quality  Standard 1 

— 

— 

— 

— 

— 

— 

340 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/11/1994 

16 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/18/1994 

16 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

5/24/1994 

14 

— 

— 

- 

- 

- 

- 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/1/1994 

22 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

6/8/1994 

12 

— 

— 

- 

- 

- 

- 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/15/1994 

12 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

6/22/1994 

12 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

7/13/1994 

20 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

7/20/1994 

22 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

7/27/1994 

16 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

8/10/1994 

8 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

8/24/1994 

28 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

9/15/1994 

20 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

10/13/1994 

24 

— 

— 

— 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

A68 

11/9/1994 

22 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

11/9/1994 

0 

77.0 

ND 

<.2 

<.2 

ND 

<.5 

— 

— 

0 

— 

— 

— 

— 

— 

— 

A68 

12/13/1994 

4 

— 

— 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

- 

A68 

1/18/1995 

6 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

2/15/1995 

24 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

3/1/1995 

24 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A68 

3/15/1995 

28 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/6/1995 

24 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/12/1995 

22 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/12/1995 

— 

230.0 

ND 

<.2 

<.2 

ND 

<.5 

— 

— 

— 

5 

5 

20 

21 

146 

0.65 

A68 

4/19/1995 

22 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/3/1995 

22 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/10/1995 

18 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/22/1995 

16 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/31/1995 

28 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/7/1995 

24 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/14/1995 

22 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/21/1995 

10 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/21/1995 

24 

129.0 

88.0 

<.2 

<.2 

ND 

<.5 

— 

— 

— 

3 

3 

7 

6 

54 

2 

A68 

6/28/1995 

4 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/5/1995 

12 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/12/1995 

10 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/19/1995 

16 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

8/2/1995 

22 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

8/16/1995 

4 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

9/6/1995 

32 

200.0 

24.0 

<.2 

<.2 

ND 

<.5 

— 

— 

— 

3 

ND 

24 

27 

ND 

ND 

| A68 

9/13/1995 

18 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

10/11/1995 

8 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A68 

11/15/1995 

24 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

11/29/1995 

36 

230.0 

185.0 

<.2 

<.2 

ND 

<.5 

— 

— 

— 

— 

— 

26 

— 

ND 

— 

A68 

12/13/1995 

16 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

i A68 

2/14/1996 

24 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

3/13/1996 

16 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

3/20/1996 

20 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/3/1996 

30 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/9/1996 

28 

300.0 

ND 

<5 

<5 

ND 

<5 

— 

— 

— 

ND 

ND 

ND 

ND 

ND 

ND 

A68 

4/10/1996 

24 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Alkalinity 

Total 

Aluminum 

Dissolved 

Aluminum 

Total 

Silver 

Dissolved 

Silver 

Total 

Silver 

Dissolved 

Arsenic 

Total 

Boron 

Dissolved 

Boron 

Dissolved 

Bromine 

Total 

Antimony 

Dissolved 

Antimony 

Total 

Barium 

Dissolved 

Barium 

Total 

Beryllium 

Dissolved 

Beryllium 

mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

1 CDPHE  Water  Quality  Standard 1 

— 

— 

— 

— 

— 

— 

340 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/17/1996 

20 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/1/1996 

14 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

5/8/1996 

12 

— 

- 

- 

- 

- 

- 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/15/1996 

16 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

5/21/1996 

18 

500.0 

ND 

<5 

<5 

ND 

<5 

- 

— 

— 

ND 

ND 

ND 

ND 

ND 

ND 

A68 

5/29/1996 

18 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

6/5/1996 

12 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

6/12/1996 

10 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

6/19/1996 

22 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

6/26/1996 

12 

— 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/3/1996 

26 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

7/10/1996 

20 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/16/1996 

26 

ND 

ND 

<5 

<5 

ND 

<5 

— 

- 

— 

ND 

ND 

ND 

ND 

ND 

ND 

A68 

7/17/1996 

48 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

8/7/1996 

24 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

8/14/1996 

34.0 

ND 

ND 

<5 

<5 

ND 

<5 

- 

— 

— 

ND 

ND 

ND 

ND 

ND 

ND 

A68 

8/21/1996 

32 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

9/18/1996 

8 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

10/1/1996 

— 

69.0 

0.0 

— 

— 

0 

0 

- 

— 

— 

0 

0 

24.9 

22.4 

0 

0 

A68 

10/1/1996 

— 

69.0 

0.0 

— 

— 

0 

0 

— 

— 

— 

0 

0 

24.9 

22.4 

0 

0 

| A68 

10/16/1996 

20 

— 

— 

— 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

A68 

10/23/1996 

30.00 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

11/13/1996 

26.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

11/19/1996 

— 

140.5 

78.5 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

25.5 

26.3 

<1 

<1 

A68 

1/7/1997 

38.0 

200.0 

<100 

<5 

<5 

<5 

<5 

- 

— 

— 

<50 

<50 

<50 

<50 

<4 

<4 

A68 

1/8/1997 

— 

197.0 

88.6 

— 

— 

0.0 

0.0 

- 

— 

— 

— 

— 

26.2 

21.8 

<1 

<1 

A68 

1/30/1997 

— 

213.3 

79.0 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

29.4 

25.6 

<1 

<1 

A68 

2/25/1997 

— 

162.2 

118.7 

— 

— 

0.0 

0.0 

- 

— 

— 

— 

— 

23.1 

21.0 

<1 

<1 

A68 

3/5/1997 

36.0 

200.0 

ND 

<5 

<5 

ND 

<5 

— 

— 

— 

ND 

ND 

ND 

ND 

ND 

ND 

A68 

3/12/1997 

20 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

3/19/1997 

16 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

3/25/1997 

— 

339.2 

114.8 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

22.6 

18.6 

<1 

<1 

A68 

4/2/1997 

24 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/16/1997 

26.00 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/16/1997 

14 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/29/1997 

— 

219.5 

133.2 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

21.3 

20.9 

<1 

<1 

A68 

4/30/1997 

12 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/7/1997 

28 

300.0 

ND 

<5 

<5 

ND 

<5 

— 

— 

— 

ND 

ND 

ND 

ND 

ND 

ND 

A68 

5/14/1997 

20.7 

554.9 

134.8 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

24.5 

17.5 

<1 

<1 

A68 

5/21/1997 

20.0 

130.4 

113.7 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

16.7 

17.2 

<1 

<1 

| A68 

5/21/1997 

22 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/28/1997 

32 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A68 

5/29/1997 

23.0 

94.8 

106.8 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

17.9 

18.5 

<1 

<1 

A68 

6/4/1997 

24 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/5/1997 

— 

472.6 

91.5 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

20.6 

13.8 

<1 

<1 

i A68 

6/11/1997 

— 

104.8 

<40 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

16.0 

16.5 

<1 

<1 

A68 

6/11/1997 

18.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/16/1997 

— 

67.3 

60.3 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

16.4 

17.7 

<1 

<1  1 

A68 

6/18/1997 

20.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/25/1997 

14.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/26/1997 

— 

51.5 

<40 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

17.2 

14.6 

<1 

<1 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Alkalinity 

Total 

Aluminum 

Dissolved 

Aluminum 

Total 

Silver 

Dissolved 

Silver 

Total 

Silver 

Dissolved 

Arsenic 

Total 

Boron 

Dissolved 

Boron 

Dissolved 

Bromine 

Total 

Antimony 

Dissolved 

Antimony 

Total 

Barium 

Dissolved 

Barium 

Total 

Beryllium 

Dissolved 

Beryllium 

mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

\CDPHE  Water  Quality  Standard 1 

— 

— 

— 

|1 

— 

— 

340 

— 

— 

— 

— 

— 

— 

~ 

~ 

~ 

A68 

7/1/1997 

— 

<40 

<40 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

14.9 

15.8 

<1 

<1 

A68 

7/2/1997 

12.0 

- 

— 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

7/9/1997 

22 

100.0 

ND 

<.1 

<.1 

ND 

<5 

- 

— 

— 

ND 

ND 

ND 

ND 

ND 

ND 

A68 

7/15/1997 

- 

<40 

<40 

- 

- 

0.0 

0.0 

- 

- 

- 

- 

- 

16.3 

15.9 

<1 

<1 

A68 

7/16/1997 

16.0 

— 

— 

- 

- 

- 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/30/1997 

- 

44.8 

48.2 

- 

- 

0.0 

0.0 

- 

- 

- 

- 

- 

15.3 

19.4 

<1 

<1 

A68 

8/12/1997 

- 

<40 

<40 

- 

- 

0.0 

0.0 

- 

- 

- 

- 

- 

20.4 

22.8 

<1 

<1 

A68 

8/13/1997 

- 

- 

<50 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

8/13/1997 

8.0 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

9/11/1997 

34.00 

— 

— 

— 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

A68 

9/11/1997 

32 

ND 

ND 

<1 

<1 

ND 

<5 

- 

- 

- 

ND 

ND 

ND 

ND 

ND 

ND 

A68 

9/17/1997 

60.0 

— 

— 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

9/25/1997 

— 

124.3 

90.2 

— 

— 

0.0 

0.0 

- 

— 

— 

— 

— 

24.8 

23.4 

<1 

<1 

A68 

10/8/1997 

— 

— 

<50 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

10/15/1997 

4.0 

— 

— 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

10/22/1997 

— 

<40 

<40 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

5.8 

23.1 

<1 

2.2 

A68 

11/12/1997 

4.0 

— 

— 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

11/12/1997 

34 

100.0 

ND 

< 1 

< 1 

ND 

<5 

— 

— 

— 

ND 

ND 

ND 

ND 

ND 

ND 

A68 

11/25/1997 

— 

<40 

<40 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

5.8 

24.0 

<1 

<1 

A68 

12/3/1997 

— 

— 

<50 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A68 

12/17/1997 

6.0 

— 

— 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

12/23/1997 

— 

114.4 

<40 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

23.3 

25.0 

<1 

<1 

A68 

1/7/1998 

48 

ND 

ND 

<.1 

<1 

ND 

<5 

— 

— 

— 

ND 

ND 

ND 

ND 

ND 

ND 

A68 

2/4/1998 

— 

— 

50.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

2/12/1998 

— 

147.8 

<40 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

24.2 

25.0 

<1 

<1 

A68 

3/4/1998 

4.0 

— 

— 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

3/5/1998 

44 

ND 

ND 

<.1 

<1 

ND 

<5 

— 

— 

— 

ND 

ND 

ND 

ND 

ND 

ND 

A68 

3/16/1998 

— 

145.3 

65.7 

— 

— 

0.0 

0.0 

- 

— 

— 

— 

— 

23.4 

21.9 

<1 

1.2 

A68 

3/18/1998 

10.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/1/1998 

2.0 

— 

— 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/8/1998 

— 

— 

120.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/15/1998 

18.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/23/1998 

— 

374.3 

168.9 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

25.2 

21.5 

<1 

1.6 

A68 

4/29/1998 

20.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/5/1998 

16.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/6/1998 

— 

163.6 

117.7 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

20.1 

19.5 

<1 

<1 

A68 

5/7/1998 

28 

180.0 

ND 

<5 

<5 

ND 

<5 

— 

— 

— 

ND 

ND 

ND 

ND 

ND 

ND 

A68 

5/13/1998 

18.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/20/1998 

14.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/27/1998 

18.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A68 

5/29/1998 

— 

344.8 

73.9 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

20.8 

15.2 

<1 

<1 

A68 

6/2/1998 

— 

538.8 

67.3 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

22.4 

14.2 

<1 

<1 

| A68 

6/3/1998 

14.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/9/1998 

— 

108.3 

79.8 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

17.0 

16.2 

<1 

<1 

A68 

6/10/1998 

14 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

i A68 

6/10/1998 

— 

— 

<50 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/17/1998 

24.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/17/1998 

18 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/24/1998 

— 

137.5 

64.2 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

18.1 

13.6 

<1 

<1 

A68 

6/24/1998 

14.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/1/1998 

20.00 

180.0 

ND 

<.1 

<.1 

ND 

<5 

- 

— 

— 

ND 

ND 

ND 

ND 

ND 

ND 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Alkalinity 

Total 

Aluminum 

Dissolved 

Aluminum 

Total 

Silver 

Dissolved 

Silver 

Total 

Silver 

Dissolved 

Arsenic 

Total 

Boron 

Dissolved 

Boron 

Dissolved 

Bromine 

Total 

Antimony 

Dissolved 

Antimony 

Total 

Barium 

Dissolved 

Barium 

Total 

Beryllium 

Dissolved 

Beryllium 

mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

1 CDPHE  Water  Quality  Standard 1 

— 

— 

— 

— 

— 

— 

340 

— 

— 

— 

— 

— 

— 

~ 

— 

~ 

A68 

7/9/1998 

— 

107.9 

68.1 

— 

— 

0.0 

0.0 

- 

— 

— 

— 

— 

18.5 

15.7 

1.2 

<1 

A68 

7/15/1998 

22.0 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

7/22/1998 

— 

95.4 

44.4 

- 

- 

0.0 

0.0 

- 

— 

— 

— 

— 

19.8 

19.2 

<1 

<1 

A68 

7/22/1998 

14.0 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

8/5/1998 

— 

— 

<50 

- 

- 

- 

- 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

8/26/1998 

2.0 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

9/2/1998 

- 

160.0 

ND 

ND 

<.2 

1 

<1 

- 

- 

- 

ND 

ND 

25 

24 

ND 

ND 

A68 

9/2/1998 

- 

160.0 

ND 

ND 

<.2 

1 

<1 

- 

- 

- 

ND 

ND 

25 

24 

ND 

ND 

A68 

9/9/1998 

34.00 

ND 

ND 

<1 

<1 

ND 

<5 

- 

- 

- 

ND 

ND 

ND 

ND 

ND 

ND 

A68 

9/16/1998 

28.0 

— 

— 

— 

— 

— 

- 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

9/30/1998 

- 

127.1 

79.8 

- 

- 

0.0 

0.0 

- 

- 

- 

- 

- 

26.5 

25.7 

<1 

<1 

A68 

10/7/1998 

— 

— 

<50 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

11/3/1998 

36 

ND 

ND 

<5 

<5 

ND 

<5 

— 

- 

— 

ND 

ND 

ND 

ND 

ND 

ND 

A68 

11/18/1998 

34.0 

— 

— 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

12/2/1998 

— 

— 

120.0 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

1/6/1999 

34.00 

130.0 

0.1 

<5 

<5 

ND 

<5 

— 

- 

— 

ND 

ND 

ND 

ND 

ND 

ND 

A68 

1/6/1999 

34 

130.0 

70.0 

<5 

<5 

ND 

<5 

- 

— 

— 

ND 

ND 

ND 

ND 

ND 

ND 

A68 

2/4/1999 

— 

— 

<50 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

2/17/1999 

— 

0.0 

<40 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

0.0 

24.5 

0.0 

1.4 

A68 

2/24/1999 

2.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A68 

3/3/1999 

34.00 

140.0 

ND 

<5 

<5 

ND 

<5 

- 

— 

— 

ND 

ND 

ND 

ND 

ND 

ND 

A68 

3/17/1999 

12.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/1/1999 

18.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/7/1999 

— 

— 

80.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/26/1999 

22.0 

— 

— 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/29/1999 

— 

0.0 

<40 

— 

— 

0.0 

0.0 

— 

— 

— 

— 

— 

0.0 

21.0 

0.0 

1.2 

A68 

5/6/1999 

28.00 

390.0 

ND 

<5 

<5 

ND 

<5 

— 

— 

— 

ND 

ND 

ND 

ND 

ND 

ND 

A68 

6/9/1999 

— 

— 

70.0 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/23/1999 

— 

437.0 

ND 

ND 

<.2 

ND 

<1 

— 

— 

— 

ND 

ND 

21.6 

15 

ND 

ND 

A68 

6/23/1999 

— 

437.0 

ND 

ND 

<.2 

ND 

<1 

— 

— 

— 

ND 

ND 

21.6 

15 

ND 

ND 

A68 

7/7/1999 

— 

— 

50.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

8/4/1999 

30 

180.0 

<100 

<.1 

<.1 

<5 

<5 

— 

— 

— 

<50 

<50 

<50 

<50 

<4 

<4 

A68 

8/4/1999 

30 

180.0 

<100 

<.1 

<.1 

<5 

<5 

— 

— 

— 

<50 

<50 

<50 

<50 

<4 

<4 

A68 

8/19/1999 

— 

— 

85.1 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

22.898 

— 

<1 

A68 

9/1/1999 

38 

100.0 

<100 

<.1 

<.1 

<5 

<5 

— 

— 

— 

<5 

<5 

25 

25 

<1 

<1 

A68 

9/16/1999 

8.0 

172.0 

62.0 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

10/6/1999 

— 

— 

80.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

10/14/1999 

24.0 

418.0 

209.0 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

11/3/1999 

33 

140.0 

100.0 

0.0001 

<.1 

<1 

<1 

— 

— 

— 

2 

<1 

26 

27 

<1 

<1 

A68 

11/17/1999 

16.0 

166.0 

159.0 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A68 

12/1/1999 

— 

— 

<50 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

1/5/2000 

34 

<100 

<100 

<.1 

<.1 

<1 

<1 

— 

— 

— 

1 

1 

25 

26 

<1 

<1 

| A68 

2/2/2000 

— 

— 

<50 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

2/28/2000 

10.0 

194.0 

65.0 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

3/1/2000 

36 

120.0 

<100 

<.2 

<.2 

<1 

<1 

— 

— 

— 

2 

2 

27 

25 

<1 

<1 

i A68 

3/15/2000 

24.0 

138.0 

79.0 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/5/2000 

— 

— 

<50 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/3/2000 

30 

260.0 

57.0 

<1 

<1 

<10 

<10 

— 

— 

— 

<5 

<5 

<50 

<50 

<1 

<1  1 

A68 

6/7/2000 

— 

— 

<50 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/5/2000 

23 

90.0 

51.0 

<1 

<1 

<10 

<10 

— 

— 

— 

<5 

<5 

21 

2 

<1 

<1 

A68 

8/2/2000 

— 

— 

<50 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Alkalinity 

Total 

Aluminum 

Dissolved 

Aluminum 

Total 

Silver 

Dissolved 

Silver 

Total 

Silver 

Dissolved 

Arsenic 

Total 

Boron 

Dissolved 

Boron 

Dissolved 

Bromine 

Total 

Antimony 

Dissolved 

Antimony 

Total 

Barium 

Dissolved 

Barium 

Total 

Beryllium 

Dissolved 

Beryllium 

mg/L 

m g/L 

m g/L 

Mg/L 

M g/L 

m g/L 

Mg/L 

m g/L 

m g/L 

m g/L 

m g/L 

m g/L 

m g/L 

Mg/L 

Mg/L 

m g/L 

1 CDPHE  Water  Quality  Standard 1 

— 

— 

— 

— 

— 

— 

340 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

9/6/2000 

28 

210.0 

<45 

<1 

<1 

<1 

<1 

- 

— 

— 

<5 

<5 

27 

23 

<4 

<4 

A68 

10/4/2000 

- 

- 

60.0 

- 

- 

— 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

11/1/2000 

22 

190.0 

<45 

<.1 

<.1 

<1 

<1 

- 

— 

— 

<5 

<5 

22 

22 

<4 

<4 

A68 

12/6/2000 

— 

- 

<50 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

1/3/2001 

50 

<45 

<.062 

0.1 

<.1 

<1 

<1 

- 

— 

— 

<5 

<5 

27 

26 

<4 

<4 

A68 

2/7/2001 

- 

- 

<50 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

3/14/2001 

32 

<20 

<45 

<.1 

<.1 

<1 

<1 

- 

- 

- 

<5 

<5 

24 

25 

<1 

<1 

A68 

4/4/2001 

- 

- 

110.0 

- 

- 

- 

— 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

5/2/2001 

32 

600.0 

<230 

0.1 

<.1 

2 

<1 

- 

- 

- 

<5 

<5 

23 

18 

<1 

<1 

A68 

6/6/2001 

— 

— 

50.0 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/6/2001 

27 

<500 

<100 

<.1 

<.1 

<5 

<5 

- 

- 

- 

<5 

<5 

18 

18 

<1 

<1 

A68 

8/1/2001 

— 

— 

90.0 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

10/3/2001 

— 

— 

<50 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

12/5/2001 

— 

— 

50.0 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

1/2/2002 

37 

<500 

<100 

<.1 

<1 

<5 

<5 

— 

— 

— 

<3 

<3 

0.027 

0.027 

<.5 

<.5 

A68 

3/6/2002 

<5 

<100 

<100 

<.1 

<1 

<1 

<1 

— 

— 

— 

<3 

— 

26 

27 

<.5 

<.5 

A68 

4/3/2002 

— 

— 

<50 

— 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/1/2002 

— 

— 

<50 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/5/2002 

25 

23.0 

<3 

<.2 

<.2 

<1 

<1 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/27/2002 

28.0 

81.0 

43.0 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A68 

7/3/2002 

33 

<100 

<100 

<.9 

< 1 

<1 

<1 

— 

- 

— 

— 

— 

— 

— 

— 

— 

A68 

7/17/2002 

22.0 

136.0 

66.0 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

8/7/2002 

— 

— 

<50 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

8/14/2002 

34.0 

80.0 

60.0 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

9/4/2002 

36 

70.0 

41.0 

<1 

<1 

<1 

<1 

- 

— 

— 

<1 

<1 

29 

29 

<1 

<1 

A68 

9/18/2002 

26.0 

86.0 

48.0 

— 

— 

<15 

<15 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

10/2/2002 

— 

— 

70.0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

10/25/2002 

30.0 

77.0 

59.0 

— 

— 

<15 

<15 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

1 1/6/2002 

37 

101.0 

60.0 

<1 

<1 

<1 

<1 

— 

— 

— 

<1 

<1 

25 

26 

<1 

<1 

A68 

11/12/2002 

30.0 

121.0 

78.0 

— 

— 

<15 

<15 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

12/4/2002 

— 

— 

<50 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

12/8/2002 

30.0 

147.0 

33.0 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

1/8/2003 

32.0 

157.0 

70.0 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

1/9/2003 

35 

108.0 

40.0 

<1 

<1 

<1 

<1 

— 

— 

— 

<1 

<1 

27 

30 

<1 

<1 

A68 

2/1/2003 

32.0 

124.0 

53.0 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

2/5/2003 

— 

— 

<50 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

3/9/2003 

28.0 

164.0 

47.0 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/24/2003 

28.0 

181.0 

104.0 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/7/2003 

24.0 

104.0 

45.0 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/7/2003 

27 

140.5 

19.9 

<0.2 

0.6 

<1 

<1 

— 

— 

— 

<1 

<1 

20.33 

20.97 

<1 

<1 

| A68 

6/2/2003 

16 

328 

0 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/2/2003 

22.0 

80.0 

0.0 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A68 

7/2/2003 

26 

59.0 

26.3 

0.25 

<0.2 

<1 

<1 

— 

— 

— 

<1 

<1 

21.83 

19.4 

<1 

<1 

A68 

8/14/2003 

24.0 

569.0 

54.0 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

9/11/2003 

26.0 

289.0 

63.0 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

i A68 

9/11/2003 

30 

309.0 

— 

— 

— 

<1 

— 

— 

— 

— 

<1 

— 

24 

— 

<1 

— 

A68 

10/4/2003 

30.0 

133.0 

85.0 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

1 1/6/2003 

38 

150.0 

58.0 

0.6 

<.2 

<1 

<1 

— 

— 

— 

<1 

<1 

32 

29 

<1 

<1  ! 

A68 

12/29/2003 

32.0 

147.0 

29.0 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

3/3/2004 

34.0 

128.0 

36.0 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

3/3/2004 

33.4 

127.0 

45.0 

<.2 

<.2 

<1 

<1 

- 

— 

— 

<1 

<1 

25 

26 

<1 

<1 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Alkalinity 

Total 

Aluminum 

Dissolved 

Aluminum 

Total 

Silver 

Dissolved 

Silver 

Total 

Silver 

Dissolved 

Arsenic 

Total 

Boron 

Dissolved 

Boron 

Dissolved 

Bromine 

Total 

Antimony 

Dissolved 

Antimony 

Total 

Barium 

Dissolved 

Barium 

Total 

Beryllium 

Dissolved 

Beryllium 

mg/L 

Mg/L 

mq/l 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

1 CDPHE  Water  Quality  Standard 1 

— 

— 

— 

|| 

— 

— 

340 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/16/2004 

22.0 

404.0 

117.0 

— 

— 

<15 

<15 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/5/2004 

24.0 

383.0 

93.0 

- 

- 

<15 

<15 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

5/5/2004 

26.4 

381.0 

76.0 

<.2 

<.2 

<1 

<1 

- 

— 

— 

<1 

<1 

23 

19 

<1 

<1 

A68 

5/28/2004 

22.0 

348.0 

46.0 

- 

- 

<15 

<15 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

6/17/2004 

20.0 

170.0 

52.0 

— 

- 

<15 

<15 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/7/2004 

25 

102.0 

34.0 

<.2 

<.2 

<1 

<1 

- 

- 

- 

<1 

<1 

20 

18 

<1 

<1 

A68 

7/7/2004 

22 

120 

60 

- 

- 

0 

0 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

8/19/2004 

32.0 

159.0 

<15 

- 

- 

<15 

<15 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

9/1/2004 

34 

134.0 

87.0 

<.2 

<1 

<1 

<2 

- 

- 

- 

<1 

<1 

28 

25 

<1 

<1 

A68 

9/15/2004 

28 

132 

79 

— 

— 

0 

0 

— 

- 

— 

— 

— 

— 

— 

— 

— 

A68 

10/14/2004 

22.0 

120.0 

60.0 

- 

- 

<15 

<15 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

11/10/2004 

— 

119.0 

52.0 

0.2 

0.2 

1 

1 

- 

— 

— 

1 

1 

23 

23 

1 

1 

A68 

11/10/2004 

30 

115.0 

49.0 

— 

— 

<15 

<15 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

12/8/2004 

28 

117.0 

70.0 

— 

— 

<15 

<15 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

1/20/2005 

32 

123.1 

109.2 

— 

— 

<15 

<15 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

2/15/2005 

30 

278.2 

107.5 

— 

— 

<15 

<15 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

03/02/2005 

— 

220 

34 

<.2 

<.2 

<1 

<1 

— 

— 

— 

<1 

<1 

27 

25 

<1 

<1 

A68 

3/13/2005 

30 

298.6 

119.1 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

4/9/2005 

28 

356.4 

114.8 

— 

— 

<15 

<15 

- 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/4/2005 

26 

283.7 

48.8 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A68 

05/04/2005 

— 

306 

66 

<1 

<.2 

<1 

<1 

— 

— 

— 

<1 

<1 

22 

24 

<1 

<1 

A68 

6/9/2005 

16 

252 

48 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/6/2005 

18 

133 

55 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

07/06/2005 

— 

144 

43 

<.2 

<.2 

<1 

<1 

— 

— 

— 

<1 

<1 

19 

18 

<1 

<1 

A68 

8/10/2005 

26 

108 

67 

— 

— 

<15 

<15 

— 

- 

— 

— 

— 

— 

— 

— 

— 

A68 

9/14/2005 

38 

95 

58 

— 

— 

<15 

<15 

— 

- 

— 

— 

— 

— 

— 

— 

— 

A68 

9/1 5/2005 

— 

110 

58 

<1 

<1 

<1 

<1 

— 

— 

— 

<1 

<1 

25 

25 

<1 

<1 

A68 

10/13/2005 

28 

184 

128 

— 

— 

<15 

<15 

— 

- 

— 

— 

— 

— 

— 

— 

— 

A68 

1 1/2/2005 

28 

113 

83 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

1 1/2/2005 

— 

126 

63 

<1 

<1 

<1 

<1 

— 

— 

— 

<1 

<1 

25 

24 

<1 

<1 

A68 

12/20/2005 

30 

135 

114 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

1/6/2006 

28 

131 

58 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

01/06/2006 

— 

137 

65 

0.5 

0.3 

<1 

<1 

— 

— 

— 

<1 

<1 

27 

25 

<1 

<1 

A68 

2/8/2006 

24 

213 

138 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

3/15/2006 

20 

162 

119 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

03/15/2006 

— 

173 

76 

<0.2 

<0.2 

<1 

<1 

— 

— 

— 

<1 

<1 

24 

24 

<1 

<1 

A68 

4/5/2006 

30 

317 

100 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/10/2006 

16 

145 

96 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

05/10/2006 

— 

160 

71 

<0.2 

<0.2 

<1 

<1 

— 

— 

— 

<1 

<1 

18 

19 

<1 

<1 

A68 

05/16/2006 

— 

— 

46 

— 

<0.2 

— 

<1 

— 

— 

— 

— 

<1 

— 

17 

— 

<1 

| A68 

6/6/2006 

12 

272 

63 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/12/2006 

26 

142 

68 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A68 

07/12/2006 

— 

141 

44 

0.3 

<0.2 

<1 

<1 

— 

— 

— 

<1 

<1 

21 

21 

<1 

<1 

A68 

8/2/2006 

28 

161 

63 

— 

— 

<15 

15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

9/6/2006 

34 

27 

48 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

i A68 

09/06/2006 

— 

109 

46 

<0.2 

<0.2 

<1 

<1 

— 

— 

— 

<1 

<1 

24 

24 

<1 

<1 

A68 

10/11/2006 

24 

194 

59 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

11/1/2006 

30 

133 

57 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

11/01/2006 

— 

166 

65 

<0.2 

<0.2 

<1 

<1 

— 

— 

— 

<1 

<1 

25 

25 

<1 

<1 

A68 

12/5/2006 

30 

119 

75 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

1/11/2007 

32 

130 

89 

— 

— 

<15 

<15 

— 

- 

— 

— 

— 

— 

— 

— 

— 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Alkalinity 

Total 

Aluminum 

Dissolved 

Aluminum 

Total 

Silver 

Dissolved 

Silver 

Total 

Silver 

Dissolved 

Arsenic 

Total 

Boron 

Dissolved 

Boron 

Dissolved 

Bromine 

Total 

Antimony 

Dissolved 

Antimony 

Total 

Barium 

Dissolved 

Barium 

Total 

Beryllium 

Dissolved 

Beryllium 

mg/L 

m g/L 

Mg/L 

mq/l 

Mg/L 

M g/L 

m g/L 

m g/L 

m g/L 

m g/L 

m g/L 

m g/L 

Mg/L 

m g/L 

Mg/L 

m g/L 

1 CDPHE  Water  Quality  Standard 1 

— 

— 

— 

— 

— 

— 

340 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

2/6/2007 

32 

170 

109 

— 

— 

<15 

<15 

— 

- 

— 

— 

— 

— 

— 

— 

— 

A68 

3/7/2007 

28 

126 

49 

- 

- 

<15 

16 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

03/07/2007 

— 

137 

66 

<.2 

<.2 

<1 

<1 

- 

— 

— 

<1 

<1 

25 

25 

<1 

<1 

A68 

4/2/2007 

28 

200 

75 

- 

- 

<15 

<15 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

05/11/2007 

— 

246 

79 

<.2 

<.2 

<1 

<1 

- 

— 

— 

<1 

<1 

21 

21 

<1 

<1 

A68 

5/11/2007 

16 

202 

63 

- 

- 

103 

55 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

6/5/2007 

12 

339 

39.5 

- 

- 

0 

0 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

6/14/2007 

23.8 

160 

<100 

- 

- 

<4 

<4 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

6/14/2007 

23.8 

160 

<100 

- 

- 

<4 

<4 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

7/11/2007 

14 

131 

48 

— 

— 

0 

0 

— 

- 

— 

— 

— 

— 

— 

— 

— 

A68 

07/11/2007 

- 

105 

42 

<.2 

<.2 

<1 

<1 

- 

- 

- 

<1 

<1 

21 

19 

<1 

<1 

A68 

8/6/2007 

14 

650 

58 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

9/5/2007 

10 

141 

54 

— 

— 

64 

57 

— 

- 

— 

— 

— 

— 

— 

— 

— 

A68 

09/05/2007 

— 

100 

100 

<10 

<10 

<1 

<1 

- 

— 

— 

<50 

<50 

<100 

<1 

<10 

<10 

A68 

10/25/2007 

30 

152 

75 

— 

— 

41 

54 

— 

- 

— 

— 

— 

— 

— 

— 

— 

A68 

11/07/2007 

— 

108 

51 

<.2 

<.2 

<1 

<1 

- 

— 

— 

<1 

<1 

25 

26 

<1 

<1 

A68 

12/5/2007 

1 

132 

79 

- 

— 

218 

274 

— 

- 

— 

— 

— 

— 

— 

— 

— 

A68 

1/2/2008 

— 

97.0 

49.0 

<.2 

<.2 

<1 

<1 

— 

— 

— 

<1 

<1 

26 

25 

<1 

<1 

A68 

1/2/2008 

— 

20 

40 

— 

— 

100 

69 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

3/12/2008 

— 

273.0 

68.0 

<.4 

0.8 

1 

<1 

— 

— 

— 

<1 

<1 

26 

26 

<1 

<1 

| A68 

4/10/2008 

— 

530 

134 

— 

— 

253 

51 

— 

- 

— 

— 

— 

— 

— 

— 

— 

A68 

5/7/2008 

26 

260 

99 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/7/2008 

— 

301.0 

47.0 

<2 

<.2 

<1 

<1 

— 

— 

— 

<1 

<1 

25 

21 

<1 

<1 

A68 

6/3/2008 

18 

1119 

34 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/9/2008 

20 

126 

43 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/9/2008 

— 

146.0 

33.0 

<.2 

<.2 

3 

<1 

- 

— 

— 

<2 

<1 

17 

17 

<1 

<1 

A68 

8/5/2008 

24 

116 

61 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

9/3/2008 

30 

100 

72 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

9/3/2008 

— 

102 

48 

<.2 

<.2 

<1 

<2 

— 

— 

— 

<1 

<1 

24 

24 

<1 

<1 

A68 

10/6/2008 

30 

119 

81 

— 

— 

0 

0 

— 

- 

— 

— 

— 

— 

— 

— 

— 

A68 

1 1/7/2008 

30 

80 

25 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

1 1/7/2008 

— 

138.0 

55.0 

<.2 

<.2 

<1 

<1 

— 

— 

— 

<1 

<1 

27 

27 

<1 

<1 

A68 

12/3/2008 

28 

128 

73 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

3/4/2009 

28 

225 

65 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

3/4/2009 

— 

243 

88 

<.2 

<.2 

<1 

<1 

— 

— 

— 

<1 

<1 

23 

25 

<1 

<1 

A68 

4/6/2009 

24 

341 

87 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/13/2009 

— 

1630 

23 

<.2 

<.2 

3 

<1 

— 

— 

— 

<1 

<1 

36 

13 

<1 

<1 

A68 

5/13/2009 

18 

1455 

32 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/19/2009 

— 

1010 

<100 

<0.5 

<0.5 

<4.0 

<4.0 

— 

— 

— 

— 

— 

— 

— 

<1 

<1.00 

A68 

6/2/2009 

16 

145 

37 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A68 

6/16/2009 

— 

165 

<100 

<0.5 

<0.5 

<4.0 

<4.0 

— 

— 

— 

— 

— 

— 

— 

<1.0 

<1.0 

A68 

7/8/2009 

20 

96 

37 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A68 

7/8/2009 

20 

— 

96 

37 

— 

— 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/8/2009 

— 

75 

43 

<.2 

<.2 

<1 

<1 

— 

— 

— 

<1 

<1 

20 

19 

<1 

<1 

A68 

7/14/2009 

— 

117 

<100 

<0.5 

<0.5 

<4.0 

<4.0 

— 

— 

— 

— 

— 

— 

— 

<1 

<1.00 

i A68 

8/12/2009 

20 

68 

50 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

8/18/2009 

— 

120 

<100 

<0.5 

<0.5 

<4.0 

<4.0 

— 

— 

— 

— 

— 

— 

— 

<1.0 

<1.0 

A68 

9/16/2009 

30 

87 

37 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

9/16/2009 

— 

181 

58 

<.2 

<.2 

<1 

<1 

— 

— 

— 

<1 

<1 

25 

24 

<1 

<1 

A68 

9/22/2009 

— 

134 

<100 

<0.5 

<0.5 

<4.0 

<4.0 

— 

— 

— 

— 

— 

— 

— 

<1.0 

<1.0 

A68 

10/5/2009 

30 

124 

78 

— 

— 

0 

0 

— 

- 

— 

— 

— 

— 

— 

— 

— 

10  of  34 


1778884 


ED  000552  00027543-00046 


Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Alkalinity 

Total 

Aluminum 

Dissolved 

Aluminum 

Total 

Silver 

Dissolved 

Silver 

Total 

Silver 

Dissolved 

Arsenic 

Total 

Boron 

Dissolved 

Boron 

Dissolved 

Bromine 

Total 

Antimony 

Dissolved 

Antimony 

Total 

Barium 

Dissolved 

Barium 

Total 

Beryllium 

Dissolved 

Beryllium 

mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

1 CDPHE  Water  Quality  Standard 1 

— 

__ 

— 

— 

— 

— 

340 

— 

— 

— 

— 

— 

— 

— 

— 

~ 

A68 

11/4/2009 

— 

120.0 

109.0 

<.2 

<.2 

<1 

<1 

- 

— 

— 

<1 

<1 

25 

24 

<1 

<1 

A68 

11/5/2009 

30 

181 

20 

- 

- 

0 

0 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

11/17/2009 

— 

189 

103 

<0.5 

<0.5 

<4.0 

<4.0 

- 

- 

— 

— 

— 

— 

— 

<1.0 

<1.0 

A68 

12/1/2009 

28 

140 

68 

- 

- 

0 

0 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

2/17/2010 

— 

269 

141 

<0.5 

<0.5 

<4.0 

<4.0 

— 

- 

— 

— 

— 

— 

— 

<1.0 

<1.0 

A68 

3/2/2010 

30 

196 

122 

- 

- 

0 

0 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

3/17/2010 

- 

177 

<100 

<0.5 

<0.5 

<4.0 

<4.0 

- 

- 

- 

- 

- 

- 

- 

<1.0 

<1.0 

A68 

4/16/2010 

30 

317 

210 

- 

- 

0 

0 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

5/5/2010 

24 

159 

85 

- 

- 

0 

0 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

5/5/2010 

— 

140.0 

65.0 

<.2 

<.2 

<1 

<1 

- 

— 

— 

<1 

<1 

19 

19 

<1 

<1 

A68 

6/2/2010 

20 

353 

36 

- 

- 

0 

0 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

6/2/2010 

— 

348 

<100 

<0.5 

<0.5 

<4.0 

<4.0 

— 

- 

— 

— 

— 

— 

— 

<1.0 

<1.0 

A68 

7/8/2010 

20 

73 

42 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/8/2010 

— 

60.0 

37.0 

<.2 

<.2 

<1 

<1 

- 

— 

— 

<1 

<1 

19 

20 

<1 

<1 

A68 

7/13/2010 

— 

<100 

<100 

<0.5 

<0.5 

<4.0 

<4.0 

— 

- 

— 

— 

— 

— 

— 

<1.0 

<1.0 

A68 

8/10/2010 

28 

158 

67 

— 

— 

0 

0 

— 

- 

— 

— 

— 

— 

— 

— 

— 

A68 

9/9/2010 

34 

88 

44 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

9/9/2010 

— 

90.0 

35.0 

<.2 

<.2 

<1 

<1 

— 

— 

— 

1 

<1 

26 

25 

<1 

<1 

A68 

9/14/2010 

— 

124 

<100 

<0.5 

<0.5 

<4.0 

<4.0 

— 

- 

— 

— 

— 

— 

— 

<1.0 

<1.0 

A68 

10/4/2010 

34 

78 

55 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

| A68 

11/2/2010 

— 

101 

<100 

<0.5 

<0.5 

<4.0 

<4.0 

— 

- 

— 

— 

— 

— 

— 

<1.0 

<1.0 

A68 

11/3/2010 

— 

80.0 

46.0 

<.2 

<.2 

<1 

<1 

— 

— 

— 

<1 

<1 

26 

26 

<1 

<1 

A68 

11/3/2010 

36 

79 

44 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

12/7/2010 

32 

115 

86 

— 

— 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

1/5/2011 

32 

75 

33 

— 

— 

<15 

<15 

— 

- 

— 

— 

— 

— 

— 

— 

— 

A68 

1/5/2011 

— 

9t0- 

25.0 

<.2 

<.2 

<1 

<1 

- 

- 

- 

<1 

<1 

26 

26 

<1 

<1 

A68 

2/11/2011 

34 

176 

67 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

3/9/201 1 

36 

93 

36 

- 

- 

<15 

<15 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

3/9/201 1 

— 

280 

59 

<.2 

<.2 

<1 

<1 

— 

— 

— 

<1 

<1 

26 

25 

<1 

<1 

A68 

3/15/2011 

— 

275 

<100 

<0.5 

<0.5 

<4.0 

<4.0 

— 

— 

— 

— 

— 

— 

— 

<1.0 

<1.0 

A68 

4/6/201 1 

32 

454 

103 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

5/4/201 1 

— 

308 

70 

<.2 

<.2 

<1 

<1 

— 

— 

— 

<1 

<1 

22 

24 

<1 

<1 

A68 

5/8/201 1 

26 

447 

96 

— 

— 

<15 

<15 

— 

— 

- 

— 

— 

— 

— 

— 

— 

A68 

6/3/201 1 

22 

299 

35 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/14/2011 

— 

540 

<100 

<0.5 

<0.5 

<4.0 

<4.0 

— 

— 

— 

— 

— 

— 

— 

<1.0 

<1.0 

A68 

7/5/201 1 

20 

140 

37 

— 

— 

<15 

<15 

— 

— 

- 

— 

— 

— 

— 

— 

— 

A68 

7/19/2011 

— 

217 

<100 

<0.5 

<0.5 

<4.0 

<4.0 

— 

— 

— 

— 

— 

— 

— 

<1.0 

<1.0 

A68 

8/1/2011 

26 

76 

39 

— 

— 

<15 

<15 

— 

— 

- 

— 

— 

— 

— 

— 

— 

A68 

8/16/2011 

— 

<100 

<100 

0.5 

<0.5 

<4.0 

<4.0 

— 

— 

— 

— 

— 

— 

— 

<1.0 

<1.0 

A68 

9/7/201 1 

34 

52 

30 

— 

— 

<15 

<15 

— 

— 

- 

— 

— 

— 

— 

— 

— 

j A68 

9/7/201 1 

— 

72 

37 

<.2 

<.2 

<1 

<1 

— 

— 

— 

<1 

<1 

26 

24 

<1 

<1 

A68 

9/13/2011 

— 

<100 

<100 

<0.5 

<0.5 

<4.0 

<4.0 

— 

— 

— 

— 

— 

— 

— 

<1.0 

<1.0 

| A68 

10/7/2011 

34 

107 

56 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

10/18/2011 

— 

<100 

<100 

<0.5 

<0.5 

<4.0 

<4.0 

— 

— 

— 

— 

— 

— 

— 

<1.0 

<1.0 

A68 

11/2/2011 

16 

96 

48 

— 

— 

<15 

<15 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

11/2/2011 

— 

96 

48 

<.2 

<.2 

<1 

<1 

— 

— 

— 

<1 

<1 

24 

25 

<1 

<1 

A68 

12/7/2011 

34 

161 

52 

- 

- 

<15 

<15 

~ 

- 

- 

- 

- 

- 

- 

- 

- 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Cobalt 

Dissolved 

Cobalt 

Total 

Cadmium 

Dissolved 

Cadmium 

Total 

Copper 

Dissolved 

Copper 

Total 

Chromium 

Dissolved 

Chromium 

Total  Iron 

Dissolved 

Iron 

Total 

Mercury 

Dissolved 

Mercury 

Total 

Lithium 

Dissolved 

Lithium 

Total 

Manganese 

Dissolved 

Manganese 

Total 

Nickle 

Dissolved 

Nickle 

MQ/ L 

m g/L 

m g/L 

m g/L 

m g/L 

m g/L 

Mg/L 

m g/L 

Mg/L 

m g/L 

Mg/L 

m g/L 

Mg/L 

Mg/L 

m g/L 

m g/L 

Mg/L 

m g/L 

CDPHE  Water  Quality  Standard 1 

— 

— 

2.2 

— 

2.7 

— 

24 

1,000 

— 

— 

— 

2,179 

— 

16 

A56 

9/9/1991 

— 

— 

0.90 

0.80 

4.00 

<4 

ND 

ND 

79.00 

32.00 

— 

— 

— 

— 

210.00 

210.00 

ND 

ND  i 

A56 

6/25/1992 

- 

- 

1.90 

1.80 

8.00 

8.00 

- 

- 

80.00 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A56 

10/15/1992 

— 

— 

0.70 

0.69 

4.00 

5.00 

— 

- 

68.00 

— 

— 

— 

— 

— 

— 

1 70.00 

— 

— 

A56 

9/2/1998 

ND 

7 

0.70 

<.6 

6.00 

<5 

ND 

ND 

114.00 

24.00 

- 

- 

- 

- 

258.00 

240.00 

ND 

ND 

A56 

6/24/1999 

ND 

ND 

0.60 

<.6 

12.50 

6.10 

ND 

ND 

686.30 

11.00 

- 

- 

- 

- 

326.10 

181.60 

ND 

ND 

A58 

9/9/1991 

— 

— 

0.90 

0.90 

5.00 

<4 

ND 

ND 

10.00 

ND 

— 

— 

— 

— 

ND 

ND 

ND 

ND 

A58 

6/25/1992 

— 

— 

1.10 

1.10 

8.00 

6.00 

— 

— 

14.00 

— 

— 

— 

— 

— 

— 

- 

— 

— 

A58 

10/15/1992 

— 

— 

1.30 

1.40 

6.00 

8.00 

— 

— 

ND 

— 

— 

— 

— 

— 

— 

ND 

— 

— 

A58 

9/2/1998 

ND 

ND 

0.80 

0.90 

10.00 

5.00 

ND 

ND 

104.00 

ND 

— 

— 

— 

— 

13.00 

2.00 

ND 

ND 

A58 

6/22/1999 

ND 

ND 

ND 

<.6 

9.40 

9.10 

ND 

ND 

48.30 

ND 

— 

— 

— 

— 

5.20 

1.90 

ND 

ND 

A58 

7/28/2002 

— 

— 

1.61 

1.64 

6.10 

5.90 

— 

— 

25.00 

11.00 

— 

— 

— 

— 

<10 

<10 

— 

— 

A58 

9/3/2002 

— 

— 

1.49 

1.50 

5.40 

4.90 

— 

— 

<10 

<10 

— 

— 

— 

— 

<10 

<10 

— 

— 

A58 

6/12/2003 

— 

— 

0.86 

0.83 

7.10 

7.20 

— 

— 

12.00 

<10 

— 

— 

— 

— 

<10 

<10 

— 

— 

A58 

10/19/2003 

— 

— 

1.47 

1.42 

5.50 

5.20 

— 

— 

15.00 

<10 

— 

— 

— 

— 

<10 

<10 

— 

— 

A58 

6/10/2004 

— 

— 

1.02 

0.96 

7.80 

6.80 

— 

— 

14.00 

0.00 

— 

— 

— 

— 

<10 

<10 

— 

— 

A58 

6/19/2004 

— 

— 

1.01 

0.99 

5.60 

6.70 

— 

— 

16.00 

0.00 

— 

— 

— 

— 

<10 

<10 

— 

— 

A58 

8/10/2009 

— 

— 

— 

1 

— 

<5 

— 

— 

37 

<10 

— 

— 

— 

— 

— 

3 

— 

— 

A58 

10/26/2009 

— 

— 

— 

1.3 

— 

<5 

— 

— 

<10 

<10 

— 

— 

— 

— 

— 

<2 

— 

— 

A58 

4/13/2010 

— 

— 

— 

0.77 

— 

<5 

— 

— 

28 

17 

— 

— 

— 

— 

— 

3 

— 

— 

A58 

7/7/2010 

— 

— 

— 

1 

— 

8 

— 

— 

<10 

<10 

— 

— 

— 

— 

— 

<2 

— 

— 

A60 

9/9/1991 

— 

— 

1.00 

0.90 

5.00 

<4 

ND 

ND 

78.00 

30.00 

— 

— 

— 

— 

190.00 

180.00 

ND 

ND 

A60 

6/25/1992 

— 

— 

1.70 

1.90 

10.00 

6.00 

— 

— 

79.00 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A60 

10/15/1992 

— 

— 

0.74 

0.75 

9.00 

5.00 

— 

— 

71.00 

— 

— 

— 

— 

— 

— 

130.00 

— 

— 

A60 

7/20/1993 

— 

— 

— 

0.90 

— 

6.00 

- 

— 

— 

31.00 

— 

— 

— 

— 

— 

— 

— 

— 

A60 

4/6/1999 

- 

- 

0.00 

<2 

0.00 

<4 

0.00 

<15 

0.00 

<30 

- 

- 

0.0 

10.6 

0.00 

174.29 

0.00 

<20 

A60 

4/27/1999 

— 

— 

0.00 

<2 

0.00 

<4 

0.00 

<15 

0.00 

<30 

— 

— 

0.0 

10.7 

0.00 

182.18 

0.00 

<20 

A60 

5/10/1999 

— 

— 

0.00 

2.44 

0.00 

<4 

0.00 

<15 

0.00 

<30 

— 

— 

0.0 

11.6 

0.00 

206.03 

0.00 

<20 

A60 

5/28/1999 

— 

— 

0.00 

<2 

0.00 

15.26 

0.00 

27.30 

0.00 

69.33 

— 

— 

0.0 

<6 

0.00 

163.91 

0.00 

<20 

A60 

6/10/1999 

— 

— 

0.00 

<2 

0.00 

4.58 

0.00 

0.00 

0.00 

<30 

— 

— 

0.0 

6.0 

0.00 

105.01 

0.00 

<20 

A60 

7/15/1999 

— 

— 

0.00 

<2 

0.00 

<4 

0.00 

0.00 

0.00 

<30 

— 

— 

0.0 

<6 

0.00 

162.33 

0.00 

21.00 

A60 

7/30/1999 

— 

— 

— 

3*  16 ' 

— 

<4 

— 

<15 

— 

<30 

— 

— 

— 

<6 

— 

214.48 

— 

38.31 

A60 

8/19/1999 

— 

— 

— 

<2 

— 

<4 

- 

<15 

— 

<30 

— 

— 

— 

<6 

- 

243.30 

— 

<20 

A61 

9/9/1991 

— 

— 

0.90 

0.90 

5.00 

4.00 

ND 

ND 

89.00 

33.00 

— 

— 

— 

— 

210.00 

200.00 

ND 

ND 

A61 

6/25/1992 

— 

— 

— 

1.80 

— 

6.00 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A61 

10/15/1992 

— 

— 

— 

1.10 

— 

5.00 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A61 

7/20/1993 

— 

— 

— 

0.93 

— 

5.00 

— 

— 

— 

29.00 

— 

— 

— 

— 

— 

— 

— 

— 

A61 

10/23/1996 

— 

— 

1.30 

1.35 

4.70 

1.40 

— 

— 

110.00 

115.00 

— 

— 

— 

— 

560.00 

554.00 

— 

— 

A61 

4/16/1997 

— 

— 

2.99 

2.78 

— 

2.80 

- 

— 

281.00 

0.00 

— 

— 

— 

— 

972.00 

923.00 

— 

— 

A61 

9/8/1997 

— 

— 

0.87 

0.88 

4.00 

0.90 

— 

— 

138.00 

0.00 

— 

— 

— 

— 

410.00 

404.00 

— 

— 

A61 

9/2/1998 

ND 

ND 

0.70 

0.70 

9.00 

<5 

ND 

ND 

149.00 

20.00 

— 

— 

— 

— 

262.00 

247.00 

ND 

ND  | 

A61 

6/23/1999 

ND 

ND 

0.60 

<.6 

14.90 

8.00 

ND 

ND 

733.30 

13.30 

— 

— 

— 

— 

308.40 

162.10 

ND 

ND 

A62 

9/9/1991 

— 

— 

0.60 

0.50 

5.00 

5.00 

ND 

ND 

29.00 

ND 

ND 

— 

— 

— 

300.00 

290.00 

ND 

ND 

A62 

6/25/1992 

— 

— 

— 

0.37 

— 

<4 

— 

— 

— 

— 

ND 

— 

— 

— 

- 

89.00 

— 

— 

A62 

10/15/1992 

— 

— 

— 

0.52 

— 

<4 

— 

— 

— 

— 

ND 

— 

— 

— 

— 

— 

— 

— 

A62 

7/20/1993 

— 

— 

— 

0.40 

— 

<4 

— 

— 

— 

ND 

— 

— 

— 

— 

— 

— 

— 

— 

A62 

10/23/1996 

- 

- 

0.79 

0.89 

4.30 

0.90 

- 

- 

0.00 

0.00 

- 

- 

- 

- 

292.00 

317.00 

- 

- 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Cobalt 

Dissolved 

Cobalt 

Total 

Cadmium 

Dissolved 

Cadmium 

Total 

Copper 

Dissolved 

Copper 

Total 

Chromium 

Dissolved 

Chromium 

Total  Iron 

Dissolved 

Iron 

Total 

Mercury 

Dissolved 

Mercury 

Total 

Lithium 

Dissolved 

Lithium 

Total 

Manganese 

Dissolved 

Manganese 

Total 

Nickle 

Dissolved 

Nickle 

Mg/ l 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

CDPHE  Water  Quality  Standard 1 

— 

— 

§j 

2.2 

— 

2.7 

- 

24 

— 

1,000 

— 

— 

— 

— 

— 

2,179 

— 

16 

A62 

4/18/1997 

— 

— 

3.86 

3.93 

29.90 

3.90 

— 

— 

116.00 

0.00 

— 

— 

— 

— 

2970.00 

2770.00 

— 

— 

A62 

9/8/1997 

- 

- 

0.25 

0.28 

2.20 

0.30 

- 

- 

0.00 

0.00 

- 

- 

- 

- 

238.00 

221.00 

- 

- 

A62 

9/2/1998 

ND 

ND 

ND 

<.6 

6.00 

5.00 

ND 

ND 

10.00 

ND 

- 

- 

- 

- 

245.00 

243.00 

ND 

ND 

A62 

6/23/1999 

ND 

ND 

ND 

<.6 

ND 

<5 

ND 

ND 

92.20 

11.10 

- 

- 

- 

70.90 

77.90 

ND 

ND 

A63 

9/9/1991 

- 

- 

4.00 

3.20 

ND 

<4 

ND 

ND 

64.00 

28.00 

- 

- 

: 

- 

24.00 

23.00 

ND 

ND 

A63 

10/15/1 992 

- 

- 

- 

2.80 

- 

<4 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A63 

7/20/1993 

- 

- 

- 

2.90 

- 

<4 

- 

- 

- 

11.00 

- 

- 

- 

- 

- 

- 

- 

- 

A64 

9/9/1991 

— 

— 

0.90 

1.30 

5.00 

<4 

ND 

ND 

70.00 

29.00 

— 

— 

— 

— 

220.00 

220.00 

ND 

ND 

A64 

6/25/1992 

- 

- 

1.60 

1.60 

9.00 

7.00 

- 

- 

64.00 

- 

- 

- 

! 

- 

- 

- 

- 

- 

A64 

10/15/1992 

— 

— 

1.10 

1.20 

ND 

<4 

— 

— 

59.00 

— 

— 

— 

— 

— 

— 

230.00 

— 

— 

A64 

7/20/1993 

- 

- 

- 

0.96 

- 

9.00 

- 

- 

- 

28.00 

- 

- 

- 

- 

- 

- 

- 

- 

A64 

9/8/1997 

— 

— 

0.85 

0.77 

3.60 

0.80 

— 

— 

121.00 

0.00 

— 

— 

— 

— 

1168.00 

1172.00 

— 

— 

A64 

9/2/1998 

ND 

ND 

0.70 

0.60 

6.00 

<5 

ND 

ND 

115.00 

16.00 

— 

— 

— 

— 

414.00 

388.00 

ND 

ND 

A64 

6/24/1999 

ND 

ND 

0.60 

<.6 

12.70 

8.90 

ND 

ND 

516.20 

10.80 

— 

— 

— 

— 

393.30 

255.40 

ND 

ND 

A65 

9/9/1991 

— 

— 

1.00 

0.90 

5.00 

<4 

ND 

ND 

97.00 

32.00 

— 

— 

— 

— 

260.00 

250.00 

ND 

ND 

A65 

6/25/1992 

— 

— 

1.70 

1.70 

12.00 

5.00 

— 

— 

70.00 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A65 

10/15/1992 

— 

— 

1.00 

1.10 

ND 

<4 

— 

— 

67.00 

— 

— 

— 

— 

— 

— 

400.00 

— 

— 

A65 

7/20/1993 

— 

— 

— 

1.00 

— 

4.00 

— 

— 

— 

29.00 

— 

— 

i 

— 

— 

— 

— 

— 

A66 

9/9/1991 

— 

— 

1.00 

1.00 

ND 

<4 

ND 

ND 

77.00 

29.00 

— 

— 

— 

— 

310.00 

300.00 

ND 

ND  | 

A66 

6/25/1992 

— 

— 

— 

1.70 

— 

7.00 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A66 

10/15/1992 

— 

— 

— 

1.20 

— 

<4 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A66 

7/20/1993 

— 

— 

— 

0.99 

— 

4.00 

— 

— 

— 

28.00 

— 

— 

— 

— 

— 

— 

— 

— 

A66 

9/2/1998 

ND 

ND 

0.80 

0.60 

6.00 

7.00 

ND 

ND 

152.00 

19.00 

— 

— 

— 

— 

648.00 

620.00 

ND 

ND 

A66 

6/23/1999 

ND 

ND 

0.60 

<.6 

13.20 

6.10 

ND 

ND 

603.70 

9.40 

— 

— 

— 

— 

429.60 

268.10 

ND 

ND 

A67 

9/9/1991 

— 

— 

0.60 

0.60 

ND 

<4 

ND 

ND 

58.00 

24.00 

— 

— 

; 

— 

9.00 

7.00 

ND 

ND 

A67 

6/25/1992 

— 

— 

0.73 

0.69 

— 

<4 

— 

— 

56.00 

— 

— 

— 

— 

— 

— 

— 

— 

— 

A67 

10/15/1992 

— 

— 

ND 

<.25 

ND 

<4 

— 

— 

100.00 

— 

— 

— 

— 

— 

— 

ND 

— 

— 

A67 

6/15/2007 

— 

— 

0.5 

0.4 

<10 

<10 

— 

— 

221 

<100 

— 

— 

— 

— 

23 

10 

<2 

<2 

A68 

9/5/1991 

— 

— 

1.20 

1.10 

8.00 

6.00 

ND 

ND 

99.00 

60.00 

— 

— 

— 

— 

370.00 

360.00 

ND 

ND 

A68 

9/6/1991 

— 

— 

1.50 

1.40 

10.00 

<4 

ND 

ND 

430.00 

54.00 

— 

— 

— 

— 

440.00 

400.00 

ND 

ND 

A68 

9/7/1991 

— 

— 

2.10 

1.90 

18.00 

<4 

ND 

ND 

710.00 

37.00 

— 

— 

— 

— 

760.00 

690.00 

ND 

ND 

A68 

9/9/1991 

— 

— 

1.10 

1.10 

6.00 

4.00 

ND 

ND 

74.00 

29.00 

— 

— 

— 

— 

300.00 

300.00 

ND 

ND 

A68 

9/10/1991 

— 

— 

1.50 

1.40 

10.00 

<4 

ND 

ND 

230.00 

42.00 

— 

— 

— 

— 

580.00 

560.00 

ND 

ND 

A68 

12/8/1991 

— 

— 

1.35 

1.31 

4.80 

3.00 

— 

— 

0.00 

0.00 

— 

— 

— 

— 

548.00 

531.00 

— 

— 

A68 

1/15/1992 

— 

— 

1.12 

1.22 

3.20 

2.60 

— 

— 

0.00 

210.00 

— 

— 

— 

— 

628.00 

619.00 

— 

— 

A68 

2/13/1992 

— 

— 

0.96 

0.93 

2.60 

2.90 

— 

— 

161.00 

0.00 

— 

— 

— 

— 

540.00 

505.00 

— 

— 

A68 

3/5/1992 

— 

— 

1.16 

1.07 

4.10 

2.80 

— 

— 

204.00 

135.00 

— 

— 

— 

— 

538.00 

501.00 

— 

— 

A68 

3/16/1992 

— 

— 

1.33 

1.25 

8.90 

3.10 

— 

— 

185.00 

0.00 

— 

— 

— 

— 

588.00 

577.00 

— 

— 

A68 

4/13/1992 

— 

— 

1.76 

1.74 

18.00 

9.50 

— 

— 

1039.00 

203.00 

— 

— 

— 

— 

765.00 

700.00 

— 

— 

A68 

4/20/1992 

— 

— 

1.62 

1.65 

13.20 

7.90 

— 

— 

222.00 

0.00 

— 

— 

— 

— 

508.00 

493.00 

— 

— 

A68 

4/30/1992 

— 

— 

1.38 

1.34 

23.90 

14.10 

— 

— 

294.00 

0.00 

— 

— 

— 

— 

360.00 

312.00 

— 

— 

A68 

5/5/1992 

— 

— 

1.67 

1.54 

27.30 

17.50 

— 

— 

236.00 

0.00 

— 

— 

— 

— 

425.00 

377.00 

— 

— 

A68 

5/11/1992 

— 

— 

1.77 

1.71 

30.20 

23.30 

— 

— 

201.00 

0.00 

— 

— 

! 

— 

456.00 

438.00 

— 

— 

A68 

5/18/1992 

— 

— 

1.43 

1.35 

20.30 

11.50 

— 

— 

235.00 

0.00 

— 

— 

— 

— 

365.00 

310.00 

— 

— 

A68 

5/26/1992 

— 

— 

1.24 

1.18 

15.10 

9.20 

_ 

— 

— 

135.00 

0.00 

— 

— 

— 

— 

332.00 

300.00 

— 

— 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Cobalt 

Dissolved 

Cobalt 

Total 

Cadmium 

Dissolved 

Cadmium 

Total 

Copper 

Dissolved 

Copper 

Total 

Chromium 

Dissolved 

Chromium 

Total  Iron 

Dissolved 

Iron 

Total 

Mercury 

Dissolved 

Mercury 

Total 

Lithium 

Dissolved 

Lithium 

Total 

Manganese 

Dissolved 

Manganese 

Total 

Nickle 

Dissolved 

Nickle 

m g/L 

mi  l 

u g/L 

mi  l 

mi  l 

m g/L 

m g/L 

mi  l 

m g/L 

M9/L 

mi  l 

m g/L 

hq/l 

h g/L 

h g/L 

h g/L 

h g/L 

m g/L 

CDPHE  Water  Quality  Standard 1 

— 

— 

— 

2.2 

— 

2.7 

— 

24 

— 

1,000 

— 

— 

— 

— 

— 

2,179 

— 

16 

A68 

6/1/1992 

- 

- 

1.44 

1.42 

16.60 

11.90 

- 

- 

139.00 

0.00 

- 

- 

I 

- 

392.00 

373.00 

- 

- 

A68 

6/8/1992 

- 

- 

1.33 

1.21 

13.90 

9.00 

- 

- 

119.00 

0.00 

- 

- 

- 

- 

379.00 

329.00 

- 

- 

A68 

6/15/1992 

— 

— 

1.39 

1.29 

10.70 

6.10 

- 

— 

193.00 

0.00 

— 

— 

— 

— 

490.00 

444.00 

— 

— 

A68 

6/22/1992 

- 

- 

1.10 

1.12 

8.60 

5.00 

- 

- 

158.00 

0.00 

- 

- 

- 

- 

376.00 

345.00 

- 

- 

A68 

6/23/1992 

— 

— 

1.40 

1.40 

4.00 

6.00 

- 

— 

43.00 

26.00 

ND 

— 

— 

— 

— 

400.00 

— 

— 

A68 

6/24/1992 

- 

- 

1.70 

1.70 

16.00 

6.00 

- 

- 

130.00 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

6/25/1992 

- 

- 

2.10 

1.80 

21.00 

7.00 

- 

- 

260.00 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

7/14/1992 

- 

- 

0.94 

0.90 

7.40 

4.10 

- 

— 

0.00 

0.00 

- 

- 

- 

- 

325.00 

291.00 

- 

- 

A68 

7/21/1992 

- 

- 

0.97 

0.97 

8.30 

8.00 

- 

— 

0.00 

152.00 

- 

- 

! 

- 

325.00 

319.00  ; 

- 

- 

A68 

7/27/1992 

— 

— 

1.40 

1.37 

14.00 

5.30 

— 

— 

134.00 

0.00 

— 

— 

— 

— 

625.00 

561.00 

— 

— 

A68 

8/10/1992 

- 

- 

1.40 

1.23 

11.10 

6.60 

- 

- 

159.00 

0.00 

- 

- 

- 

- 

408.00 

396.00 

- 

- 

A68 

8/24/1992 

— 

— 

2.57 

2.14 

41.40 

7.30 

— 

— 

2394.00 

0.00 

— 

— 

— 

— 

1107.00 

882.00 

— 

— 

A68 

9/15/1992 

— 

— 

1.53 

— 

11.9 

— 

— 

— 

197 

— 

— 

— 

! 

— 

542 

— 

— 

— 

A68 

9/16/1992 

— 

— 

1.06 

0.96 

11.40 

5.50 

— 

— 

781.00 

0.00 

— 

— 

— 

— 

507.00 

421.00 

— 

— 

A68 

10/14/1992 

— 

— 

0.89 

0.83 

4.50 

3.50 

— 

— 

117.00 

0.00 

— 

— 

— 

— 

458.00 

459.00 

— 

— 

A68 

10/14/1992 

— 

— 

1.20 

1.20 

5.00 

<4 

- 

— 

46.00 

— 

— 

— 

— 

— 

— 

500.00 

— 

— 

A68 

10/15/1992 

— 

— 

1.30 

1.20 

ND 

2.50 

— 

— 

— 

— 

ND 

— 

! 

— 

— 

520.00 

— 

— 

A68 

11/18/1992 

— 

— 

0.74 

0.76 

4.00 

3.80 

— 

— 

112.00 

0.00 

— 

— 

— 

— 

483.00 

457.00 

— 

— 

A68 

12/16/1992 

— 

— 

0.93 

0.93 

4.00 

3.00 

— 

— 

142.00 

0.00 

— 

— 

— 

— 

607.00 

580.00 

— 

— 

A68 

1/13/1993 

— 

— 

1.07 

1.00 

7.30 

4.00 

— 

— 

255.00 

0.00 

— 

— 

— 

— 

610.00 

559.00 

— 

— 

A68 

2/17/1993 

— 

— 

0.86 

0.78 

4.30 

3.20 

— 

— 

263.00 

0.00 

— 

— 

— 

— 

621.00 

577.00 

— 

— 

A68 

3/10/1993 

— 

— 

0.91 

0.88 

3.80 

2.50 

— 

— 

217.00 

0.00 

— 

— 

— 

— 

687.00 

663.00 

— 

— 

A68 

3/31/1993 

— 

— 

4.64 

4.49 

22.50 

10.60 

— 

— 

551.00 

0.00 

— 

— 

— 

— 

1590.00 

1465.00 

— 

— 

A68 

4/14/1993 

— 

— 

5.29 

5.04 

76.80 

10.40 

— 

— 

5739.00 

0.00 

— 

— 

— 

— 

2350.00 

2280.00 

— 

— 

A68 

4/21/1993 

— 

— 

5.43 

5.27 

75.60 

10.70 

— 

— 

6037.00 

409.00 

— 

— 

1 

— 

2845.00 

2710.00 

— 

— 

A68 

4/29/1993 

— 

— 

4.81 

4.68 

37.20 

18.00 

— 

— 

1916.00 

436.00 

— 

— 

— 

— 

2116.00 

1980.00 

— 

— 

A68 

5/4/1993 

— 

— 

5.85 

4.65 

43.80 

14.50 

— 

— 

1227.00 

102.00 

— 

— 

— 

— 

1790.00 

1775.00 

— 

— 

A68 

5/12/1993 

— 

— 

3.26 

2.92 

47.40 

12.20 

— 

— 

2392.00 

0.00 

— 

— 

— 

— 

1451.00 

1217.00 

— 

— 

A68 

5/26/1993 

— 

— 

2.53 

1.09 

51.90 

12.90 

— 

— 

1037.00 

132.00 

— 

— 

! 

— 

631.00 

254.00 

— 

— 

A68 

6/2/1993 

— 

— 

2.04 

1.63 

28.70 

11.00 

— 

— 

865.00 

0.00 

— 

— 

— 

— 

714.00 

374.00 

— 

— 

A68 

6/9/1993 

— 

— 

2.24 

2.09 

19.60 

12.50 

— 

— 

130.00 

364.00 

— 

— 

— 

— 

627.00 

563.00 

— 

— 

A68 

6/16/1993 

— 

— 

2.51 

1.10 

69.60 

8.50 

— 

— 

1147.00 

0.00 

— 

— 

— 

— 

1827.00 

273.00 

— 

— 

A68 

6/23/1993 

— 

— 

1.79 

1.47 

19.60 

6.60 

— 

— 

736.00 

374.00 

— 

— 

— 

— 

526.00 

318.00 

— 

— 

A68 

7/14/1993 

— 

— 

1.95 

1.04 

5.50 

5.30 

— 

— 

0.00 

0.00 

— 

— 

! 

— 

278.00 

278.00 

— 

— 

A68 

7/20/1993 

— 

— 

0.98 

1.04 

5.00 

6.00 

— 

— 

59.00 

28.00 

0.3 

— 

— 

— 

— 

— 

— 

— 

A68 

7/21/1993 

— 

— 

1.46 

1.26 

6.50 

3.80 

— 

— 

167.00 

0.00 

— 

— 

— 

— 

353.00 

318.00 

— 

— 

A68 

7/21/1993 

— 

— 

1.05 

0.98 

8.00 

<4 

— 

— 

58.00 

44.00 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

7/28/1993 

- 

- 

1.08 

1.12 

3.50 

2.90 

- 

- 

0.00 

0.00 

- 

- 

- 

- 

340.00 

326.00 

- 

- 

A68 

8/11/1993 

— 

— 

1.15 

0.25 

6.00 

1.60 

— 

— 

0.00 

0.00 

— 

— 

— 

— 

446.00 

84.00 

— 

— 

A68 

8/25/1993 

— 

— 

1.13 

1.03 

3.80 

3.40 

— 

— 

0.00 

0.00 

— 

— 

— 

— 

436.00 

401.00 

— 

— 

A68 

9/15/1993 

— 

— 

1.29 

1.26 

6.40 

4.80 

— 

— 

250.00 

0.00 

— 

— 

— 

— 

485.00 

472.00 

— 

— 

A68 

10/13/1993 

— 

— 

1.18 

1.19 

4.90 

4.20 

— 

— 

112.00 

0.00 

— 

— 

— 

— 

701.00 

679.00 

— 

— 

A68 

11/17/1993 

— 

— 

1.26 

1.24 

4.50 

4.20 

— 

— 

154.00 

161.00 

— 

— 

— 

— 

836.00 

833.00 

— 

— 

A68 

12/15/1993 

— 

— 

1.48 

1.53 

4.30 

3.60 

— 

— 

168.00 

0.00 

— 

— 

— 

— 

965.00 

967.00 

— 

— 

A68 

1/12/1994 

— 

— 

1.11 

1.12 

3.50 

1.40 

— 

— 

142.00 

0.00 

— 

— 

— 

— 

1118.00 

1146.00 

— 

— 

A68 

3/16/1994 

— 

— 

<1 

<1 

<1 

<1 

— 

— 

— 

- 

— 

— 

— 

— 

10.00 

0.00 

— 

— 

A68 

3/30/1994 

— 

— 

0.11 

2.22 

1.30 

1.30 

— 

— 

594.00 

0.00 

— 

— 

— 

— 

1816.00 

1710.00 

— 

— 

A68 

4/13/1994 

— 

— 

1.55 

- 

— 

12.00 

— 

— 

542.00 

0.00 

— 

— 

— 

— 

1976.00 

0.00 

— 

— 

A68 

4/20/1994 

— 

— 

2.19 

1.86 

16.70 

7.20 

— 

— 

1282.00 

256.00 

— 

— 

! 

— 

1050.00 

959.00 

— 

— 

A68 

4/27/1994 

— 

— 

2.51 

2WZI 

16.50 

11.80 

— 

— 

338.00 

158.00 

— 

— 

— 

— 

1181.00 

1166.00 

— 

— 

A68 

5/3/1994 

- 

— 

<1 

< 1 ZJ 

3.20 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Cobalt 

Dissolved 

Cobalt 

Total 

Cadmium 

Dissolved 

Cadmium 

Total 

Copper 

Dissolved 

Copper 

Total 

Chromium 

Dissolved 

Chromium 

Total  Iron 

Dissolved 

Iron 

Total 

Mercury 

Dissolved 

Mercury 

Total 

Lithium 

Dissolved 

Lithium 

Total 

Manganese 

Dissolved 

Manganese 

Total 

Nickle 

Dissolved 

Nickle 

m g/L 

Mg/ l 

Mg/ l 

m g/L 

m g/L 

m g/L 

Mg/L 

m g/L 

m g/L 

Mg/L 

m g/L 

m g/L 

Mg/L 

m g/L 

m g/L 

m g/L 

m g/L 

Mg/L 

CDPHE  Water  Quality  Standard 1 

— 

— 

— 

2.2 

— 

2.7 

- 

24 

— 

1,000 

— 

— 

— 

— 

— 

2,179 

— 

16 

A68 

5/11/1994 

- 

- 

2.72 

2.38 

23.70 

14.90 

- 

— 

278.00 

0.00 

- 

- 

I 

- 

1309.00 

1243.00 

- 

- 

A68 

5/18/1994 

- 

- 

1.77 

1.59 

23.30 

16.00 

- 

— 

286.00 

108.00 

- 

- 

- 

- 

567.00 

494.00 

- 

- 

A68 

5/24/1994 

— 

— 

1.58 

1.44 

20.7 

16.9 

- 

— 

278 

151 

— 

— 

— 

— 

529 

510 

— 

— 

A68 

6/1/1994 

- 

- 

1.56 

1.30 

19.20 

8.30 

- 

- 

431.00 

0.00 

- 

- 

- 

- 

555.00 

375.00 

- 

- 

A68 

6/8/1994 

— 

— 

<1 

<1 

0.00 

1.50 

- 

— 

0.00 

0.00 

— 

— 

— 

— 

0.00 

0.00 

— 

— 

A68 

6/15/1994 

- 

- 

1.11 

1.01 

8.00 

5.30 

- 

- 

146.00 

0.00 

- 

- 

- 

- 

401 .00 

362.00 

- 

- 

A68 

6/22/1994 

- 

- 

0.98 

0.91 

8.30 

4.90 

- 

- 

158.00 

0.00 

- 

- 

- 

- 

359.00 

307.00 

- 

- 

A68 

7/13/1994 

- 

- 

0.86 

0.86 

5.10 

4.90 

- 

— 

104.00 

107.00 

- 

- 

: 

- 

465.00 

441.00 

- 

- 

A68 

7/20/1994 

- 

- 

0.98 

0.94 

5.60 

3.90 

- 

— 

132.00 

0.00 

- 

- 

! 

- 

503.00 

480.00  ; 

- 

- 

A68 

7/27/1994 

— 

— 

0.89 

0.84 

4.70 

4.10 

— 

— 

194.00 

126.00 

— 

— 

— 

— 

489.00 

551.00 

— 

— 

A68 

8/10/1994 

- 

- 

1.06 

0.86 

2.80 

2.50 

- 

- 

118.00 

0.00 

- 

- 

- 

- 

521.00 

507.00 

- 

- 

A68 

8/24/1994 

— 

— 

1.07 

1.09 

2.50 

1.80 

— 

— 

125.00 

0.00 

— 

— 

— 

— 

580.00 

582.00 

— 

— 

A68 

9/15/1994 

— 

— 

1.07 

1.06 

5.10 

4.40 

— 

— 

113.00 

0.00 

— 

— 

! 

— 

519.00 

496.00 

— 

— 

A68 

10/13/1994 

— 

— 

0.93 

0.93 

8.60 

6.20 

— 

— 

129.00 

0.00 

— 

— 

— 

— 

519.00 

576.00 

— 

— 

A68 

11/9/1994 

— 

— 

1.18 

1.14 

4.50 

3.10 

— 

— 

159.00 

0.00 

— 

— 

— 

— 

888.00 

838.00 

— 

— 

A68 

11/9/1994 

— 

— 

2.00 

1.50 

28.00 

10.00 

ND 

ND 

2810.00 

ND 

ND 

ND 

0 

0 

36&0Q 

957.00 

ND 

ND 

A68 

12/13/1994 

— 

— 

1.24 

1.16 

6.20 

3.90 

— 

— 

175.00 

133.00 

— 

— 

i 

— 

1121.00 

1081.00 

— 

- 

A68 

1/18/1995 

— 

— 

1.20 

1.12 

6.20 

4.60 

— 

— 

153.00 

0.00 

— 

— 

— 

— 

1202.00 

1155.00 

— 

— 

A68 

2/15/1995 

— 

— 

1.47 

1.50 

6.80 

4.00 

— 

— 

236.00 

0.00 

— 

— 

— 

— 

1215.00 

1170.00 

— 

— 

A68 

3/1/1995 

— 

— 

1.84 

1.78 

13.00 

14.60 

— 

— 

247.00 

169.00 

— 

— 

— 

— 

1750.00 

1770.00 

— 

— 

A68 

3/15/1995 

— 

— 

1.96 

2.01 

16.3 

8.3 

— 

— 

378 

0 

— 

— 

— 

— 

1870 

1850 

— 

— 

A68 

4/6/1995 

— 

— 

2.03 

1.87 

— 

8.30 

— 

— 

217.00 

253.00 

— 

— 

— 

— 

2124.00 

2067.00 

— 

— 

A68 

4/12/1995 

— 

— 

1.86 

1.70 

— 

11.60 

— 

— 

774.00 

112.00 

— 

— 

— 

— 

1882.00 

1831.00 

— 

— 

A68 

4/12/1995 

ND 

ND 

— 

— 

20.00 

<1 

ND 

ND 

350.00 

ND 

ND 

ND 

— 

— 

2050.00 

1990.00 

ND 

ND 

A68 

4/19/1995 

— 

— 

2.64 

2.72 

17.1 

9.2 

— 

— 

301 

0 

— 

— 

! 

— 

1900 

— 

— 

— 

A68 

5/3/1995 

— 

— 

3.00 

2.70 

18.30 

9.50 

— 

— 

406.00 

0.00 

— 

— 

— 

— 

234.00 

2200.00 

— 

— 

A68 

5/10/1995 

— 

— 

3.48 

3.21 

26.3 

9.3 

— 

— 

678 

118 

— 

— 

— 

— 

3060 

290 

— 

— 

A68 

5/22/1995 

— 

— 

1.63 

1.61 

47 

16.4 

— 

— 

818 

0 

— 

— 

I 

— 

1014 

827 

— 

— 

A68 

5/31/1995 

— 

— 

1.64 

1.59 

30.50 

7.20 

— 

— 

198.00 

0.00 

— 

— 

— 

— 

1183.00 

1170.00 

— 

— 

A68 

6/7/1995 

— 

— 

1.47 

1.17 

21.90 

14.40 

— 

— 

545.00 

0.00 

— 

— 

— 

— 

636.00 

493.00 

— 

— 

A68 

6/14/1995 

— 

— 

1.62 

0.89 

60.50 

15.30 

— 

— 

5120.00 

144.00 

— 

— 

— 

— 

1542.00 

351.00 

— 

- 

A68 

6/21/1995 

— 

— 

1.31 

0.99 

27.40 

15.10 

— 

— 

924.00 

0.00 

— 

— 

— 

— 

656.00 

321.00 

— 

— 

A68 

6/21/1995 

ND 

ND 

— 

— 

63.00 

6.00 

ND 

ND 

720.00 

470.00 

ND 

ND 

— 

— 

720.00 

694.00 

ND 

ND 

A68 

6/28/1995 

— 

— 

1.15 

1.16 

19.20 

6.80 

— 

— 

571.00 

131.00 

— 

— 

! 

— 

483.00 

310.00 

— 

— 

A68 

7/5/1995 

— 

— 

1.04 

1.06 

8.20 

9.20 

— 

— 

187.00 

160.00 

— 

— 

— 

— 

414.00 

397.00 

— 

— 

A68 

7/12/1995 

— 

— 

1.36 

0.75 

40 

6 

— 

— 

1878 

104 

— 

— 

— 

— 

785 

192 

— 

— 

A68 

7/19/1995 

— 

— 

1.04 

1.01 

7.90 

8.60 

— 

— 

251.00 

0.00 

— 

— 

— 

— 

399.00 

346.00 

— 

— 

A68 

8/2/1995 

— 

— 

0.78 

0.80 

4.90 

4.60 

— 

— 

133.00 

0.00 

— 

— 

— 

— 

399.00 

374.00 

— 

— 

A68 

8/16/1995 

— 

— 

0.79 

0.73 

6.60 

5.60 

— 

— 

0.00 

0.00 

— 

— 

1 

— 

504.00 

490.00 

— 

— 

A68 

9/6/1995 

ND 

ND 

3.00 

1.10 

11.00 

<1 

7.00 

ND 

510.00 

20.00 

ND 

ND 

— 

— 

723.00 

674.00 

ND 

ND 

A68 

9/13/1995 

— 

— 

0.92 

— 

6.6 

0 

— 

— 

473 

0 

— 

— 

— 

— 

745 

— 

— 

— 

A68 

10/11/1995 

— 

— 

0.97 

0.94 

5.80 

6.60 

— 

— 

158.00 

0.00 

— 

— 

— 

— 

899.00 

861.00 

— 

— 

A68 

11/15/1995 

— 

— 

0.97 

1 

7.1 

5.4 

— 

— 

214 

0 

— 

— 

— 

— 

1140 

1112 

— 

— 

A68 

11/29/1995 

— 

— 

2.30 

0.91 

16.00 

9.00 

6.00 

ND 

438.00 

ND 

ND 

ND 

— 

— 

585.00 

388.00 

ND 

ND 

A68 

12/13/1995 

— 

— 

0.85 

0.89 

3.8 

4.2 

— 

— 

178 

0 

— 

— 

— 

— 

1193 

1161 

— 

— 

A68 

2/14/1996 

— 

— 

1.43 

1.34 

4.90 

5.40 

— 

— 

224.00 

128.00 

— 

— 

— 

— 

1332.00 

1310.00 

— 

— 

A68 

3/13/1996 

— 

— 

2.35 

2L21  1 

10.30 

3.00 

— 

— 

300.00 

123.00 

— 

— 

— 

— 

1600.00 

1701.00 

— 

— 

A68 

3/20/1996 

— 

— 

2.13 

2.04 

12.10 

6.00 

— 

— 

773.00 

226.00 

— 

— 

— 

— 

1970.00 

2062.00 

— 

— 

A68 

4/3/1996 

— 

— 

2.61 

— 

— 

5.20 

- 

— 

1385.00 

— 

— 

— 

! 

— 

2350.00 

— 

— 

— 

A68 

4/9/1996 

ND 

ND 

3.80 

3.30  1 

21.00 

<5 

ND 

ND 

740.00 

150.00 

ND 

ND 

— 

— 

2100.00 

2100.00 

ND 

ND 

A68 

4/10/1996 

-- 

-- 

2.49 

2.50  | 

19.60 

-- 

-- 

- 

890.00 

231.00 

-- 

-- 

| 

-- 

1692.00 

1599.00 

-- 

-- 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Cobalt 

Dissolved 

Cobalt 

Total 

Cadmium 

Dissolved 

Cadmium 

Total 

Copper 

Dissolved 

Copper 

Total 

Chromium 

Dissolved 

Chromium 

Total  Iron 

Dissolved 

Iron 

Total 

Mercury 

Dissolved 

Mercury 

Total 

Lithium 

Dissolved 

Lithium 

Total 

Manganese 

Dissolved 

Manganese 

Total 

Nickle 

Dissolved 

Nickle 

mi  l 

mi  l 

mi  l 

m g/L 

mi  l 

m g/L 

m g/L 

u g/L 

m g/L 

m g/L 

Mg/L 

m g/L 

Mg/L 

m g/L 

pg/L 

m g/L 

m g/L 

Mg/L 

CDPHE  Water  Quality  Standard 1 

— 

— 

— 

2.2 

— 

2.7 

— 

24 

— 

1,000 

— 

— 

— 

— 

— 

2,179 

— 

16 

A68 

4/17/1996 

- 

- 

- 

- 

- 

8.40 

- 

- 

- 

- 

- 

- 

I 

- 

- 

- 

- 

- 

A68 

5/1/1996 

- 

- 

1.96 

1.89 

18.00 

- 

- 

- 

358.00 

0.00 

- 

- 

- 

- 

824.00 

710.00 

- 

- 

A68 

5/8/1996 

- 

- 

1.61 

1.54 

30.80 

9.50 

- 

- 

462.00 

0.00 

- 

- 

- 

- 

631.00 

406.00 

- 

- 

A68 

5/15/1996 

- 

- 

1.35 

0.98 

21.20 

13.50 

- 

- 

653.00 

128.00 

- 

- 

- 

- 

440.00 

265.00 

- 

- 

A68 

5/21/1996 

ND 

ND 

ND 

<5 

19.00 

6.00 

ND 

ND 

600.00 

30.00 

ND 

ND 

— 

— 

400.00 

240.00 

10.00 

ND 

A68 

5/29/1996 

- 

- 

1.17 

1.42 

6.20 

9.20 

- 

- 

0.00 

0.00 

- 

- 

; 

- 

467.00 

445.00 

- 

- 

A68 

6/5/1996 

- 

- 

0.93 

0.95 

8.80 

6.30 

- 

- 

201.00 

103.00 

- 

- 

- 

- 

304.00 

325.00 

- 

- 

A68 

6/12/1996 

- 

- 

0.84 

0.82 

6.20 

6.30 

- 

- 

101.00 

0.00 

- 

- 

: 

- 

320.00 

307.00 

- 

- 

A68 

6/19/1996 

- 

- 

0.69 

0.88 

6.10 

3.80 

- 

- 

0.00 

0.00 

- 

- 

! 

- 

337.00 

307.00 

- 

- 

A68 

6/26/1996 

— 

— 

0.96 

0.77 

6.60 

3.90 

— 

— 

0.00 

0.00 

— 

— 

— 

— 

334.00 

308.00 

— 

— 

A68 

7/3/1996 

- 

- 

- 

- 

- 

3.90 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

7/10/1996 

— 

— 

0.71 

0.72 

5.40 

— 

— 

— 

206.00 

0.00 

— 

— 

— 

— 

455.00 

440.00 

— 

— 

A68 

7/16/1996 

ND 

ND 

1.00 

1.00 

6.00 

<5 

ND 

ND 

80.00 

30.00 

ND 

ND 

! 

— 

490.00 

470.00 

ND 

ND 

A68 

7/17/1996 

— 

— 

0.67 

0.85 

4.40 

3.40 

— 

— 

115.00 

122.00 

— 

— 

— 

— 

432.00 

427.00 

— 

— 

A68 

8/7/1996 

— 

— 

0.84 

0.99 

3.90 

3.60 

— 

— 

193.00 

120.00 

— 

— 

— 

— 

628.00 

629.00 

— 

— 

A68 

8/14/1996 

ND 

ND 

ND 

<5 

ND 

<5 

ND 

5.00 

90.00 

20.00 

ND 

ND 

— 

— 

800.00 

810.00 

ND 

ND 

A68 

8/21/1996 

— 

— 

1.09 

1.02 

3.40 

5.50 

— 

— 

204.00 

137.00 

— 

— 

! 

— 

764.00 

753.00 

— 

— 

A68 

9/18/1996 

— 

— 

1.42 

1.07 

8.90 

2.90 

— 

— 

657.00 

162.00 

— 

— 

— 

— 

761.00 

684.00 

— 

— 

A68 

10/1/1996 

0 

0 

1.50 

1.10 

0.00 

0.00 

0.00 

0.00 

98.50 

28.60 

— 

— 

— 

— 

672.30 

678.00 

0.00 

0.00 

A68 

10/1/1996 

0 

0 

1.50 

1.10 

0.00 

0.00 

0.00 

0.00 

98.50 

28.60 

— 

— 

— 

— 

672.30 

678.00 

0.00 

0.00 

A68 

10/16/1996 

— 

— 

0.97 

0.74 

7.20 

3.70 

— 

— 

181.00 

0.00 

— 

— 

— 

— 

587.00 

431.00 

— 

— 

A68 

10/23/1996 

— 

— 

1.32 

1.08 

4.60 

1.10 

— 

— 

— 

0.00 

— 

— 

| 

— 

— 

922.00 

908.00 

— 

A68 

11/13/1996 

— 

— 

1.24 

1.41 

7.40 

4.10 

— 

— 

149.00 

0.00 

— 

— 

— 

— 

905.00 

950.00 

— 

— 

A68 

11/19/1996 

— 

— 

<2 

4.14 

5.51 

6.11 

<15 

<15 

115.40 

<30 

— 

— 

<6 

8.6 

1183.17 

1206.45 

<20 

<20 

A68 

1/7/1997 

<5 

<5 

<5 

<5 

14.00 

5.00 

<5 

<5 

160.00 

10.00 

<.1 

<.1 

— 

— 

2500.00 

2500.00 

<10 

<10 

A68 

1/8/1997 

— 

— 

2.05 

4.48 

8.12 

<4 

<15 

<15 

154.69 

<30 

— 

— 

<6 

<6 

1694.54 

1588.60 

<20 

<20 

A68 

1/30/1997 

— 

— 

2.16 

4.57 

9.03 

4.81 

<15 

<15 

203.06 

67.88 

— 

— 

6.5 

16.8 

2948.41 

2834.15 

<20 

<20 

A68 

2/25/1997 

— 

— 

3.39 

3.22 

15.86 

4.07 

<15 

<15 

450.11 

78.96 

— 

— 

6.5 

<6 

2025.61 

1952.77 

<20 

<20 

A68 

3/5/1997 

ND 

ND 

ND 

<5 

11.00 

<5 

ND 

ND 

110.00 

20.00 

ND 

ND 

! 

— 

3200.00 

3200.00 

ND 

10.00 

A68 

3/12/1997 

— 

— 

2.40 

2.58 

16.10 

6.00 

— 

— 

496.00 

0.00 

— 

— 

— 

— 

2160.00 

2168.00 

— 

— 

A68 

3/19/1997 

— 

— 

3.56 

3.27 

62.60 

9.60 

— 

— 

1980.00 

199.00 

— 

— 

— 

— 

3100.00 

3040.00 

— 

— 

A68 

3/25/1997 

— 

— 

4.54 

6.72 

26.40 

6.54 

<15 

<15 

521.31 

119.50 

— 

— 

<6 

<6 

2810.25 

2387.35 

<20 

<20 

A68 

4/2/1997 

— 

— 

2.57 

2.49 

37.00 

11.40 

— 

— 

394.00 

0.00 

— 

— 

— 

— 

2390.00 

2350.00 

— 

— 

A68 

4/16/1997 

— 

— 

2.87 

2.61 

79.00 

2.60 

— 

— 

459.00 

0.00 

— 

— 

! 

— 

1901.00 

1868.00 

— 

— 

A68 

4/16/1997 

— 

— 

2.95 

2.72 

21.00 

19.40 

— 

— 

525.00 

0.00 

— 

— 

— 

— 

3140.00 

2380.00 

— 

— 

A68 

4/29/1997 

- 

- 

<2 

5 42 

24.72 

9.65 

<15 

<15 

239.70 

<30 

- 

- 

<6  : 

<6 

1799.48 

1806.54 

<20 

<20 

A68 

4/30/1997 

— 

— 

2.52 

2.05 

34.50 

7.20 

— 

— 

667.00 

120.00 

— 

— 

! 

— 

1963.00 

1826.00 

— 

— 

A68 

5/7/1997 

ND 

ND 

ND 

<5 

33.00 

14.00 

ND 

ND 

420.00 

60.00 

ND 

ND 

- 

- 

1200.00 

1100.00 

10.00 

ND 

A68 

5/14/1997 

— 

— 

<2 

<2 

41.66 

14.55 

<15 

<15 

1063.08 

54.54 

— 

— 

<6 

<6 

1049.39 

585.28 

<20 

<20 

A68 

5/21/1997 

— 

— 

<2 

<2 

15.32 

5.96 

<15 

<15 

191.01 

<30 

— 

— 

<6  ! 

<6 

450.73 

424.66 

<20 

<20 

A68 

5/21/1997 

— 

— 

1.45 

1.08 

21.00 

12.10 

— 

— 

344.00 

184.00 

— 

— 

— 

— 

476.00 

422.00 

— 

— 

A68 

5/28/1997 

— 

— 

1.22 

1.22 

14.10 

15.60 

— 

— 

114.00 

0.00 

— 

— 

— 

— 

627.00 

604.00 

— 

— 

A68 

5/29/1997 

— 

— 

2.16 

<2 

12.23 

9.34 

<15 

<15 

95.96 

<30 

— 

— 

<6 

<6 

637.58 

641.89 

<20 

<20 

A68 

6/4/1997 

— 

— 

1.36 

0.99 

29.40 

9.70  1 

— 

1426.00 

0.00 

— 

— 

— 

— 

736.00 

192.00 

— 

— 

A68 

6/5/1997 

— 

— 

<2 

<2 

16.81 

5.64  <15 

<15 

836.77 

<30 

— 

— 

<6 

<6 

500.44 

215.86 

<20 

<20 

A68 

6/11/1997 

— 

— 

2.14 

<2 

6.73 

4.55  <15 

<15 

96.79 

32.38 

— 

— 

<6 

<6 

387.77 

401.37 

24.97 

<20 

A68 

6/11/1997 

— 

— 

1.22 

1.15 

9.90 

6.50 

— 

168.00 

0.00 

— 

— 

— 

— 

401.00 

368.00 

— 

— 

A68 

6/16/1997 

— 

— 

2.06 

<2 

7.18 

7.78  <15 

<15 

264.82 

75.64 

— 

— 

<6 

<6 

395.09 

398.82 

<20 

<20 

A68 

6/18/1997 

— 

— 

1.30 

0.90 

20.10 

7.10 

— 

766.00 

0.00 

— 

— 

! 

— 

536.00 

261.00 

— 

— 

A68 

6/25/1997 

— 

— 

1.05 

1.21 

9.10 

4.50 

— 

322.00 

0.00 

— 

— 

— 

— 

347.00 

294.00 

— 

— 

A68 

6/26/1997 

- 

- 

2.23 

<2 

5.87 

5.01  1 18.38 

<15 

167.13 

<30 

- 

- 

<6  ; 

<6 

322.28 

300.68 

<20 

<20 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Cobalt 

Dissolved 

Cobalt 

Total 

Cadmium 

Dissolved 

Cadmium 

Total 

Copper 

Dissolved 

Copper 

Total 

Chromium 

Dissolved 

Chromium 

Total  Iron 

Dissolved 

Iron 

Total 

Mercury 

Dissolved 

Mercury 

Total 

Lithium 

Dissolved 

Lithium 

Total 

Manganese 

Dissolved 

Manganese 

Total 

Nickle 

Dissolved 

Nickle 

p g/L 

pg/L 

m g/L 

p g/L 

p g/L 

p g^ 

p g/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

CDPHE  Water  Quality  Standard 1 

— 

— 

— 

2.2 

— 

2.7 

— 

24 

— 

1,000 

U 

— 

|| 

— 

— 

2,179 

— 

16 

A68 

7/1/1997 

— 

— 

<2 

<2 

7.71 

<4 

<15 

<15 

85.73 

<30 

— 

— 

<6 

<6 

185.59 

305.95 

<20 

<20 

A68 

7/2/1997 

- 

- 

0.00 

- 

3.40 

9.10 

- 

- 

63.00 

0.00 

- 

- 

- 

- 

176.00 

- 

- 

- 

A68 

7/9/1997 

ND 

ND 

1.10 

1.20 

6.00 

<5 

ND 

ND 

230.00 

110.00 

ND 

ND 

— 

— 

470.00 

440.00 

ND 

ND 

A68 

7/15/1997 

— 

- 

<2 

<2 

<4 

<4 

<15 

<15 

184.85 

49.62 

- 

- 

<6 

<6 

364.31 

378.25 

<20 

20.62 

A68 

7/16/1997 

— 

— 

0.79 

0.77 

7.50 

4.00 

— 

— 

252.00 

135.00 

— 

— 

— 

— 

432.00 

386.00 

— 

— 

A68 

7/30/1997 

- 

- 

2.66 

<2 

4.10 

<4 

16.27 

<15 

200.41 

<30 

- 

- 

<6 

8.5 

428.08 

493.43 

<20 

<20 

A68 

8/12/1997 

- 

- 

<2 

<2 

4.15 

<4 

22.62 

<15 

274.33 

120.45 

- 

- 

<6 

8.5 

641.10 

722.75 

25.31 

<20 

A68 

8/13/1997 

- 

- 

- 

1.00 

- 

<10 

- 

- 

- 

380.00 

- 

- 

- 

- 

- 

1 360.00 

- 

- 

A68 

8/13/1997 

- 

- 

0.83 

0.92 

6.60 

3.60 

- 

- 

141.00 

0.00 

- 

- 

- 

- 

623.00 

611.00 

- 

- 

A68 

9/11/1997 

— 

— 

1.11 

1.06 

4.30 

1.10 

— 

— 

251.00 

0.00 

— 

— 

— 

— 

1146.00 

1132.00 

— 

— 

A68 

9/11/1997 

ND 

ND 

1.30 

1.20 

ND 

<5 

ND 

ND 

290.00 

10.00 

ND 

ND 

- 

- 

1100.00 

1100.00 

ND 

ND 

A68 

9/17/1997 

— 

— 

0.91 

0.91 

7.00 

4.90 

— 

— 

423.00 

0.00 

— 

— 

— 

— 

691 .00 

669.00 

— 

— 

A68 

9/25/1997 

— 

— 

<2 

<2 

6.14 

<4 

<15 

<15 

257.18 

232.85 

— 

— 

<6 

<6 

565.85 

561.67 

<20 

<20 

A68 

10/8/1997 

— 

— 

— 

2.00 

— 

<10 

— 

— 

— 

70.00 

— 

— 

— 

— 

— 

1 370.00 

— 

— 

A68 

10/15/1997 

- 

- 

0.85 

0.81 

9.80 

5.20 

- 

- 

206.00 

0.00 

- 

- 

- 

- 

660.00 

584.00 

- 

- 

A68 

10/22/1997 

— 

— 

10.88 

<2 

41.03 

4.12 

<15 

<15 

64.82 

95.43 

— 

— 

15.0 

8.3 

798.46 

777.73 

<20 

<20 

A68 

11/12/1997 

— 

— 

1.29 

1.16 

7.40 

4.70 

— 

— 

270.00 

0.00 

— 

— 

— 

— 

1446.00 

1451.00 

— 

— 

A68 

11/12/1997 

ND 

ND 

1.80 

1.60 

6.00 

<5 

ND 

ND 

230.00 

40.00 

ND 

ND 

— 

— 

1600.00 

1600.00 

ND 

ND 

A68 

11/25/1997 

— 

— 

9.97 

<2 

22.57 

<4 

<15 

<15 

72.41 

45.00 

— 

— 

18.3 

10.3 

1442.43 

1456.11 

<20 

<20 

A68 

12/3/1997 

— 

— 

— 

2.00 

— 

<10 

— 

— 

— 

40.00 

— 

— 

— 

— 

— 

2070.00 

— 

— 

A68 

12/17/1997 

— 

— 

1.63 

1.40 

8.40 

5.60 

— 

— 

301.00 

0.00 

— 

— 

— 

— 

2030.00 

1894.00 

— 

— 

A68 

12/23/1997 

— 

— 

<2 

2.81 

<4 

<4 

15.46 

<15 

293.23 

<30 

— 

— 

<6 

<6 

2108.28 

2198.15 

<20 

<20 

A68 

1/7/1998 

ND 

ND 

2.60 

2.30 

5.00 

5.00 

ND 

ND 

240.00 

30.00 

ND 

ND 

— 

— 

23002.30 

2300.00 

ND 

ND 

A68 

2/4/1998 

— 

— 

— 

<1 

— 

<10 

— 

— 

— 

40.00 

— 

— 

— 

— 

— 

1960.00 

— 

— 

A68 

2/12/1998 

— 

— 

4.15 

3.02 

6.54 

<4 

<15 

<15 

628.85 

<30 

— 

— 

<6 

<6 

1834.58 

1801.46 

<20 

<20 

A68 

3/4/1998 

— 

— 

1.67 

1.19 

4.20 

4.20 

— 

— 

227.00 

176.00 

— 

— 

— 

— 

2530.00 

2380.00 

— 

— 

A68 

3/5/1998 

ND 

ND 

2.10 

2.00 

6.00 

<5 

ND 

ND 

240.00 

40.00 

ND 

ND 

— 

— 

2300.00 

2400.00 

ND 

ND 

A68 

3/16/1998 

— 

— 

5.55 

3.27 

7.38 

<4 

<15 

<15 

208.65 

<30 

— 

— 

<6 

<6 

2332.87 

2257.62 

<20 

<20 

A68 

3/18/1998 

— 

— 

2.01 

1.88 

9.10 

4.50 

— 

— 

262.00 

0.00 

— 

— 

— 

— 

1928.00 

1883.00 

— 

— 

A68 

4/1/1998 

— 

— 

2.98 

2.65 

12.60 

12.60 

— 

— 

308.00 

0.00 

— 

— 

— 

— 

2430.00 

2080.00 

— 

— 

A68 

4/8/1998 

— 

— 

— 

3.00 

— 

10.00 

— 

— 

— 

60.00 

— 

— 

— 

— 

— 

3900.00 

— 

— 

A68 

4/15/1998 

— 

— 

4.84 

4.45 

22.60 

10.90 

— 

— 

288.00 

0.00 

— 

— 

— 

— 

3460.00 

3480.00 

— 

— 

A68 

4/23/1998 

— 

— 

4.76 

3.73 

20.35 

6.60 

<15 

<15 

751.92 

114.46 

— 

— 

<6 

<6 

3678.43 

3448.76 

<20 

<20 

A68 

4/29/1998 

— 

— 

3.99 

3.72 

18.40 

9.20 

— 

— 

439.00 

71.00 

— 

— 

— 

— 

2890.00 

2610.00 

— 

— 

A68 

5/5/1998 

— 

— 

2.27 

2.28 

22.00 

11.90 

— 

— 

317.00 

0.00 

— 

— 

— 

— 

1324.00 

1045.00 

— 

— 

A68 

5/6/1998 

— 

— 

4.18 

<2 

17.72 

6.64 

<15 

<15 

236.76 

55.24 

- 

- 

<6 

<6 

1325.69 

1265.05 

<20 

<20 

A68 

5/7/1998 

ND 

ND 

2.50 

2.40 

19.00 

9.00 

ND 

ND 

250.00 

40.00 

ND 

ND 

— 

— 

1400.00 

1400.00 

ND 

ND 

A68 

5/13/1998 

- 

- 

1.81 

1.72 

24.40 

10.40 

- 

- 

192.00 

0.00 

- 

- 

- 

- 

871.00 

814.00 

- 

- 

A68 

5/20/1998 

— 

— 

1.52 

1.44 

24.50 

11.20 

— 

— 

309.00 

0.00 

— 

— 

— 

— 

615.00 

521.00 

— 

— 

A68 

5/27/1998 

— 

— 

1.10 

1.08 

15.60 

8.50 

— 

— 

224.00 

0.00 

— 

— 

— 

— 

459.00 

385.00 

— 

— 

A68 

5/29/1998 

— 

— 

<2 

<2 

21.16 

6.69 

<15 

<15 

499.19 

57.45 

— 

— 

<6 

<6 

536.88 

322.23 

22.16 

<20 

A68 

6/2/1998 

— 

— 

<2 

<2 

22.32 

<4 

<15 

<15 

770.33 

33.24 

— 

— 

<6 

<6 

591.41 

272.29 

<20 

<20 

A68 

6/3/1998 

— 

— 

0.86 

0.65 

15.20 

6.20  1 

— 

504.00 

0.00 

— 

— 

— 

— 

376.00 

219.00 

— 

— 

A68 

6/9/1998 

— 

— 

<2 

<2 

6.60 

4.81  1 <15 

<15 

97.88 

33.79 

— 

— 

<6 

<6 

443.99 

430.80 

<20 

<20 

A68 

6/10/1998 

- 

- 

0.86 

0.65 

15.2  | 6.2  | 

- 

504 

0 

- 

- 

- 

- 

376 

219 

- 

- 

A68 

6/10/1998 

— 

— 

— 

ND 

i <i  ! 

— 

— 

30.00 

— 

— 

— 

— 

— 

590.00 

— 

— 

A68 

6/17/1998 

— 

— 

0.74 

0.48 

5.40  | 4.40  | 

— 

216.00 

0.00 

— 

— 

— 

— 

343.00 

324.00 

— 

— 

A68 

6/17/1998 

— 

— 

1.07 

0.81 

7.7 

<4 

— 

— 

160 

0 

— 

— 

— 

— 

— 

— 

— 

— 

A68 

6/24/1998 

— 

— 

<2 

<2 

5.68 

<15 

<15 

60.89 

41.27 

— 

— 

<6 

<6 

357.68 

339.27 

<20 

<20 

A68 

6/24/1998 

— 

— 

0.80 

0.69 

8.90  | 3.10 

— 

— 

268.00 

0.00 

— 

— 

— 

— 

385.00 

450.00 

— 

— 

A68 

7/1/1998 

ND 

ND 

1.00 

0.80 

7.00  <5  ND 

ND 

160.00 

10.00 

ND 

ND 

- 

- 

390.00 

390.00 

ND 

ND 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Cobalt 

Dissolved 

Cobalt 

Total 

Cadmium 

Dissolved 

Cadmium 

Total 

Copper 

Dissolved 

Copper 

Total 

Chromium 

Dissolved 

Chromium 

Total  Iron 

Dissolved 

Iron 

Total 

Mercury 

Dissolved 

Mercury 

Total 

Lithium 

Dissolved 

Lithium 

Total 

Manganese 

Dissolved 

Manganese 

Total 

Nickle 

Dissolved 

Nickle 

m g/L 

h g/L 

m g/L 

m g/L 

m g/L 

m g/L 

m g/L 

Mg/L 

M9/L 

m g/L 

h g/L 

m g/L 

m g/L 

h g/L 

m g/L 

Hg/L 

h g/L 

m g/L 

CDPHE  Water  Quality  Standard 1 

— 

— 

— 

2.2 

— 

2.7 

— 

24 

— 

1,000 

— 

— 

— 

— 

— 

2,179 

— 

16 

A68 

7/9/1998 

— 

— 

2.36 

<2 

6.47 

<4 

<15 

<15 

56.69 

44.32 

— 

— 

<6 

<6 

429.43 

421.27 

<20 

<20 

A68 

7/15/1998 

- 

- 

0.77 

0.79 

5.50 

3.90 

- 

- 

124.00 

0.00 

- 

- 

- 

- 

573.00 

560.00 

- 

- 

A68 

7/22/1998 

— 

— 

<2 

<2 

5.64 

5.06 

<15 

<15 

124.76 

<30 

— 

— 

<6 

<6 

628.77 

643.02 

<20 

<20 

A68 

7/22/1998 

— 

— 

0.86 

0.82 

4.90 

2.70 

- 

- 

194.00 

0.00 

— 

— 

— 

— 

868.00 

649.00 

— 

— 

A68 

8/5/1998 

- 

- 

- 

1.00 

- 

<4 

- 

- 

- 

160.00 

- 

- 

- 

- 

- 

720.00 

- 

- 

A68 

8/26/1998 

- 

- 

0.83 

0.82 

5.30 

4.20 

- 

- 

127.00 

0.00 

- 

- 

- 

- 

876.00 

849.00 

- 

- 

A68 

9/2/1998 

ND 

ND 

0.90 

0.90 

7.00 

<5 

ND 

ND 

133.00 

15.00 

— 

— 

— 

— 

680.00 

682.00 

ND 

ND 

A68 

9/2/1998 

ND 

ND 

0.90 

0.90 

7.00 

<5 

ND 

ND 

133.00 

15.00 

- 

- 

- 

- 

680.00 

682.00 

ND 

ND 

A68 

9/9/1998 

ND 

ND 

1.30 

1.40 

15.00 

<5 

ND 

ND 

200.00 

10.00 

ND 

ND 

- 

- 

1200.00 

1200.00 

ND 

ND 

A68 

9/16/1998 

— 

— 

1.05 

0.61 

5.70 

1.00 

— 

— 

123.00 

0.00 

— 

— 

— 

— 

1044.00 

1010.00 

— 

— 

A68 

9/30/1998 

- 

- 

2.54 

<2 

4.85 

<4 

<15 

<15 

108.85 

<30 

- 

- 

7.4 

<6 

1250.13 

1223.87 

<20 

<20 

A68 

10/7/1998 

— 

— 

— 

1.00 

— 

<1 

— 

— 

— 

120.00 

— 

— 

— 

— 

— 

1 550.00 

— 

— 

A68 

11/3/1998 

ND 

ND 

1.80 

1.80 

12.00 

<5 

ND 

ND 

110.00 

30.00 

ND 

ND 

— 

— 

2000.00 

2000.00 

ND 

ND 

A68 

11/18/1998 

— 

— 

1.52 

1.51 

10.40 

8.20 

— 

— 

196.00 

0.00 

— 

— 

— 

— 

1601.00 

1492.00 

— 

— 

A68 

12/2/1998 

— 

— 

— 

ND 

— 

10.00 

— 

— 

— 

40.00 

— 

— 

— 

— 

— 

3460.00 

— 

— 

A68 

1/6/1999 

ND 

9.0 

2.10 

2.00 

8.00 

<5 

ND 

ND 

150.00 

50.00 

ND 

ND 

— 

— 

3100.00 

3500.00 

ND 

ND 

A68 

1/6/1999 

ND 

9 

2.10 

2.00 

8.00 

<5 

ND 

ND 

150.00 

50.00 

ND 

ND 

— 

— 

3100.00 

3500.00 

ND 

ND 

A68 

2/4/1999 

— 

— 

— 

1.00 

— 

<1 

— 

— 

— 

40.00 

— 

— 

— 

— 

— 

4150.00 

— 

— 

A68 

2/17/1999 

— 

— 

0.00 

<2 

0.00 

<4 

0.00 

<15 

0.00 

<30 

— 

— 

0.0 

10.3 

0.00 

2379.54 

0.00 

<20 

A68 

2/24/1999 

— 

— 

6.29 

4.85 

8.20 

5.10 

— 

— 

238.00 

<10 

— 

— 

— 

— 

2780.00 

2600.00 

— 

— 

A68 

3/3/1999 

ND 

7.0 

2.80 

2.80 

25.00 

<5 

ND 

ND 

220.00 

70.00 

ND 

ND 

— 

— 

3200.00 

3400.00 

ND 

ND 

A68 

3/17/1999 

— 

— 

5.14 

4.21 

10.70 

6.60 

— 

— 

368.00 

118.00 

— 

— 

— 

— 

3470.00 

3290.00 

— 

— 

A68 

4/1/1999 

— 

— 

1.86 

1.71 

10.40 

4.00 

— 

— 

423.00 

<10 

— 

— 

— 

— 

1901.00 

1783.00 

— 

— 

A68 

4/7/1999 

— 

— 

— 

2.00 

— 

9.00 

— 

— 

— 

40.00 

— 

— 

— 

— 

— 

3020.00 

— 

— 

A68 

4/26/1999 

— 

— 

1.31 

1.19 

12.00 

13.30 

— 

— 

317.00 

<10 

— 

— 

— 

— 

1291.00 

1119.00 

— 

— 

A68 

4/29/1999 

— 

— 

0.00 

2.94 

0.00 

6.45 

0.00 

<15 

0.00 

<30 

— 

— 

0.0 

9.3 

0.00 

2883.50 

0.00 

<20 

A68 

5/6/1999 

ND 

7.0 

6.30 

6.20 

31.00 

10.00 

ND 

ND 

190.00 

30.00 

ND 

ND 

— 

— 

3900.00 

4100.00 

ND 

ND 

A68 

6/9/1999 

— 

— 

— 

ND 

— 

7.00 

— 

— 

— 

90.00 

— 

— 

— 

— 

— 

470.00 

— 

— 

A68 

6/23/1999 

ND 

ND 

0 60 

<.6 

11.50 

5.60 

ND 

ND 

512.30 

10.10 

— 

— 

— 

— 

436.70 

280.00 

ND 

ND 

A68 

6/23/1999 

ND 

ND 

0.60 

<.6 

11.50 

5.60 

ND 

ND 

512.30 

10.10 

— 

— 

— 

— 

436.70 

280.00 

ND 

ND 

A68 

7/7/1999 

— 

— 

— 

ND 

— 

<1 

— 

— 

— 

180.00 

— 

— 

— 

— 

— 

590.00 

— 

— 

A68 

8/4/1999 

<5 

<5 

1.20 

0.90 

6.00 

<5 

<5 

<5 

170.00 

20.00 

<.1 

<.1 

— 

— 

570.00 

640.00 

<5 

<5 

A68 

8/4/1999 

<5 

<5 

1.20 

0.90 

6.00 

<5 

<5 

<5 

170.00 

20.00 

<.1 

<.1 

— 

— 

570.00 

640.00 

<5 

<5 

A68 

8/19/1999 

— 

— 

— 

<2 

— 

<4 

— 

<15 

— 

<30 

— 

— 

— 

<6 

— 

864.98 

— 

<20 

A68 

9/1/1999 

<5 

<5 

0.90 

1.00 

7.00 

4.00 

<1 

<1 

130.00 

20.00 

<.1 

<.1 

— 

— 

740.00 

820.00 

<5 

<5 

A68 

9/16/1999 

— 

— 

3.09 

1.70 

18.50 

14.30 

— 

— 

206.00 

58.00 

— 

— 

— 

— 

1297.80 

1293.30 

— 

— 

A68 

10/6/1999 

— 

— 

— 

<1 

— 

3.00 

— 

— 

— 

80.00 

— 

— 

— 

— 

— 

1620.00 

— 

— 

A68 

10/14/1999 

— 

— 

1.86 

1.08 

23.80 

11.20 

— 

— 

1370.00 

226.00 

— 

— 

— 

— 

1649.70 

880.60 

— 

— 

A68 

11/3/1999 

<5 

<5 

1.60 

1.80 

6.00 

4.00 

<1 

<1 

140.00 

20.00 

<.1 

<.1 

— 

— 

2000.00 

2100.00 

<5 

<5 

A68 

11/17/1999 

— 

— 

3.84 

3.66 

16.40 

15.40 

— 

— 

255.00 

239.00 

— 

— 

— 

— 

2363.90 

2369.10 

— 

— 

A68 

12/1/1999 

— 

— 

— 

1.00 

— 

3.00 

— 

— 

— 

40.00 

— 

— 

— 

— 

— 

2790.00 

— 

— 

A68 

1/5/2000 

<5 

<5 

1.40 

1.70 

5.00 

n 

36.00 

<1 

180.00 

20.00 

<.1 

<.1 

— 

— 

2800.00 

2900.00 

12.00 

<5 

A68 

2/2/2000 

— 

— 

— 

2.00 

— 

— 

— 

— 

40.00 

— 

— 

— 

— 

— 

3500.00 

— 

— 

A68 

2/28/2000 

— 

— 

2.11 

1.89 

8.50 

— 

— 

340.00 

41.00 

— 

— 

— 

— 

2892.30 

2583.60 

— 

— 

A68 

3/1/2000 

<5 

<5 

1.50 

1.90 

6.00 

<1 

<1 

160.00 

30.00 

<.1 

<.1 

— 

— 

3000.00 

3100.00 

<5 

<5 

A68 

3/15/2000 

— 

— 

2.33 

2.16 

8.70 

— 

— 

261.00 

58.00 

— 

— 

— 

— 

2918.10 

2755.70 

— 

— 

A68 

4/5/2000 

— 

— 

— 

3.00  | 

— 

— 

— 

90.00 

— 

— 

— 

— 

— 

4290.00 

— 

— 

A68 

5/3/2000 

<5 

<5 

1.10 

1.20 

33.00 

13.00 

<1 

<1 

320.00 

50.00 

<.1 

<.1 

— 

— 

730.00 

680.00 

<50 

<50 

A68 

6/7/2000 

— 

— 

— 

<1 

— 

— 

— 

— 

20.00 

— 

— 

— 

— 

— 

530.00 

— 

— 

A68 

7/5/2000 

<5 

<5 

1.00 

1.00 

12.00 

<1 

<1 

210.00 

<10 

<.1 

<.1 

— 

— 

920.00 

890.00 

<50 

<50 

A68 

8/2/2000 

- 

- 

- 

1.00 

- 

3.00 

- 

- 

- 

50.00 

- 

- 

- 

- 

- 

1540.00 

- 

- 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Cobalt 

Dissolved 

Cobalt 

Total 

Cadmium 

Dissolved 

Cadmium 

Total 

Copper 

Dissolved 

Copper 

Total 

Chromium 

Dissolved 

Chromium 

Total  Iron 

Dissolved 

Iron 

Total 

Mercury 

Dissolved 

Mercury 

Total 

Lithium 

Dissolved 

Lithium 

Total 

Manganese 

Dissolved 

Manganese 

Total 

Nickle 

Dissolved 

Nickle 

m g/L 

m g/L 

Mg/L 

u g/L 

mq/l 

Mg/ l 

m g/L 

m g/L 

m g/L 

Mg/L 

m g/L 

m g/L 

m g/L 

m g/L 

m g/L 

pg/L 

Mg/L 

m g/L 

CDPHE  Water  Quality  Standard 1 

— 

— 

— 

2.2 

— 

2.7 

— 

24 

— 

1,000 

— 

— 

— 

— 

— 

2,179 

— 

16 

A68 

9/6/2000 

<5 

<5 

1.70 

1.60 

11.00 

<5 

<1 

<1 

420.00 

30.00 

<1 

<1 

— 

— 

2400.00 

— 

<50 

<50  j 

A68 

10/4/2000 

— 

- 

- 

1.00 

- 

5.00 

— 

— 

— 

90.00 

— 

— 

— 

— 

— 

1 570.00 

— 

— 

A68 

11/1/2000 

<5 

<5 

1.50 

1.30 

11.00 

<5 

2.00 

<1 

360.00 

30.00 

<1 

<1 

— 

— 

2100.00 

2000.00 

<5 

<5 

A68 

12/6/2000 

- 

- 

- 

3.00 

- 

<10 

- 

- 

- 

60.00 

- 

- 

- 

- 

- 

2680.00 

- 

- 

A68 

1/3/2001 

<5 

<5 

2.50 

2.50 

8.00 

<5 

<5 

<5 

180.00 

70.00 

<1 

<.1 

- 

- 

4600.00 

4300.00 

5.00 

6.00 

A68 

2/7/2001 

- 

- 

- 

2.00 

- 

<5 

- 

- 

— 

30.00 

- 

- 

- 

- 

- 

2630.00 

- 

- 

A68 

3/14/2001 

<50 

<5 

2.20 

2.40 

9.00 

4.00 

<1 

<1 

370.00 

80.00 

<1 

<.1 

- 

- 

3200.00 

3300.00 

<5 

<5 

A68 

4/4/2001 

- 

- 

- 

3.00 

- 

10.00 

- 

- 

- 

180.00 

- 

- 

- 

- 

- 

4330.00 

- 

- 

A68 

5/2/2001 

<5 

<5 

2.40 

1.90 

37.00 

14.00 

1.00 

<1 

1000.00 

110.00 

0.3 

<1 

— 

— 

1100.00 

750.00 

<5 

<5 

A68 

6/6/2001 

— 

— 

— 

<1 

— 

10.00 

— 

— 

— 

20.00 

— 

— 

— 

— 

— 

530.00 

— 

— 

A68 

7/6/2001 

<5 

<5 

0.90 

0.90 

5.00 

3.00 

<2 

<1 

<100 

<100 

0.2 

<.1 

— 

— 

600.00 

580.00 

5.00 

5.00 

A68 

8/1/2001 

— 

— 

— 

<1 

— 

<10 

— 

— 

— 

60.00 

— 

— 

— 

— 

— 

1110.00 

— 

— 

A68 

10/3/2001 

— 

— 

— 

2.00 

— 

5.00 

— 

— 

— 

50.00 

— 

— 

— 

— 

— 

1710.00 

— 

— 

A68 

12/5/2001 

— 

— 

— 

2.00 

— 

<10 

— 

— 

— 

40.00 

— 

— 

— 

— 

— 

2850.00 

— 

— 

A68 

1/2/2002 

<3 

<3 

2.70 

2.80 

7.90 

4.00 

<1 

2.90 

310.00 

<500 

<1 

<.1 

- 

- 

3700.00 

3700.00 

4.60 

4.50 

A68 

3/6/2002 

1 

1 

2.60 

1.70 

17.00 

13.00 

<5 

<5 

490.00 

250.00 

<1 

<1 

— 

— 

2100.00 

1900.00 

<5 

<5 

A68 

4/3/2002 

— 

— 

— 

<1 

— 

<10 

— 

— 

— 

110.00 

— 

— 

— 

— 

— 

1 770.00 

— 

— 

A68 

5/1/2002 

— 

— 

— 

<1 

— 

10.00 

— 

— 

— 

50.00 

— 

— 

— 

— 

— 

820.00 

— 

— 

A68 

6/5/2002 

— 

— 

0.40 

0.30 

3.30 

1.80 

<1 

<1 

30.00 

19.00 

<.2 

<.2 

— 

— 

582.00 

19.00 

<1 

<1 

A68 

6/27/2002 

— 

— 

1.07 

1.13 

4.30 

4.40 

— 

— 

105.00 

43.00 

— 

— 

— 

— 

827.80 

807.10 

— 

— 

A68 

7/3/2002 

— 

— 

1.30 

1.30 

6.00 

6.00 

<5 

<5 

<50 

<50 

<.05 

0.07 

— 

— 

947.00 

950.00 

<5 

<5 

A68 

7/17/2002 

— 

— 

1.58 

1.39 

6.00 

4.60 

— 

— 

75.00 

85.00 

— 

— 

— 

— 

1084.90 

1043.70 

— 

— 

A68 

8/7/2002 

— 

— 

— 

2.00 

— 

<10 

— 

— 

— 

40.00 

— 

— 

— 

— 

— 

1330.00 

— 

— 

A68 

8/14/2002 

— 

— 

1.84 

1.74 

4.70 

4.30 

— 

— 

67.00 

61.00 

— 

— 

— 

— 

1171.90 

1112.50 

— 

— 

A68 

9/4/2002 

<1 

<1 

2.00 

2.00 

9.00 

5.00 

<1 

<1 

54.00 

55.00 

<1 

<1 

— 

— 

1470.00 

1460.00 

2.00 

<1 

A68 

9/18/2002 

— 

— 

1.79 

1.67 

4.90 

3.60 

— 

— 

67.00 

34.00 

— 

— 

— 

— 

1254.70 

1237.70 

— 

— 

A68 

10/2/2002 

— 

— 

— 

3.00 

— 

<10 

— 

— 

— 

20.00 

— 

— 

— 

— 

— 

1690.00 

— 

— 

A68 

10/25/2002 

— 

— 

2.10 

2.13 

6.10 

4.90 

— 

— 

73.00 

43.00 

— 

— 

— 

— 

1593.00 

1557.60 

— 

— 

A68 

11/6/2002 

<1 

<1 

2.00 

2.00 

7.00 

5.00 

<1 

<1 

111.00 

45.00 

<1 

<1 

— 

— 

2000.00 

2010.00 

1.00 

1.00 

A68 

11/12/2002 

— 

— 

2.09 

2.08 

8.40 

4.90 

— 

— 

180.00 

69.00 

— 

— 

— 

— 

1758.20 

1741.20 

— 

— 

A68 

12/4/2002 

— 

— 

— 

3.00 

— 

20.00 

— 

— 

— 

20.00 

— 

— 

— 

— 

— 

2820.00 

— 

— 

A68 

12/8/2002 

— 

— 

2.86 

2.87 

8.10 

4.00 

— 

— 

219.00 

42.00 

— 

— 

— 

— 

2583.20 

2597.50 

— 

— 

A68 

1/8/2003 

— 

— 

3.44 

3.43 

10.00 

5.90 

— 

— 

277.00 

124.00 

— 

— 

— 

— 

2829.30 

2795.00 

— 

— 

A68 

1/9/2003 

1 

1 

3.00 

3.00 

8.00 

4.00 

<1 

<1 

192.00 

63.00 

<1 

<1 

— 

— 

2440.00 

2430.00 

2.00 

2.00 

A68 

2/1/2003 

— 

— 

2.83 

2.74 

9.10 

5.40 

- 

— 

190.00 

83.00 

— 

— 

— 

— 

2732.10 

2705.70 

— 

— 

A68 

2/5/2003 

— 

— 

— 

3.00 

— 

<10 

— 

— 

— 

<20 

— 

— 

— 

— 

— 

4370.00 

— 

— 

A68 

3/9/2003 

— 

— 

2.63 

2.39 

10.30 

5.40 

- 

— 

267.00 

74.00 

— 

— 

— 

— 

2721.80 

2656.90 

— 

— 

A68 

4/24/2003 

— 

— 

2.62 

2.45 

13.70 

6.90 

- 

— 

225.00 

67.00 

— 

— 

— 

— 

2025.60 

1966.80 

— 

— 

A68 

5/7/2003 

— 

— 

1.98 

1.90 

17.00 

9.80 

- 

— 

127.00 

42.00 

— 

— 

— 

— 

1136.30 

1118.70 

— 

— 

A68 

5/7/2003 

<1 

<1 

1.80 

1.76 

21.59 

10.31 

<1 

<1 

172.50 

35.50 

<0.2 

<0.2 

— 

— 

1095.00 

1163.50 

<1 

1.75 

A68 

6/2/2003 

— 

— 

1.87 

0 

15.7 

0 

- 

— 

446 

0 

— 

— 

— 

— 

560.6 

0 

— 

— 

A68 

7/2/2003 

— 

— 

1.89 

1.19 

4.70 

4.00 

— 

— 

44.00 

<10 

— 

— 

— 

— 

1455.70 

600.60 

— 

— 

A68 

7/2/2003 

<1 

<1 

1.33 

1.17 

6.79 

<1 

<1 

80.80 

38.40 

<0.2 

<0.2 

— 

— 

515.00 

599.40 

1.64 

<1 

A68 

8/14/2003 

— 

— 

1.80 

1.49 

19.90 

— 

— 

1232.00 

25.00 

— 

— 

— 

— 

1131.30 

989.70 

— 

— 

A68 

9/1 1/2003 

- 

- 

2.46 

2.34  | 15.90  | 7.50  | 

- 

224.00 

22.00 

- 

- 

- 

- 

1714.80 

1640.20 

- 

- 

A68 

9/1 1/2003 

<1 

— 

2.50 

— 

17.00  | - | <1 

— 

220.00 

— 

<.2 

— 

— 

— 

1500.00 

— 

2.00 

— 

A68 

10/4/2003 

— 

— 

1.77 

1.69 

9.10  | 6.60  | 

— 

99.00 

50.00 

— 

— 

— 

— 

1247.60 

1168.90 

— 

— 

A68 

11/6/2003 

2 

1 

2.30 

2.50  1 8.00 

4.00  1 <1 

<1 

252.00 

102.00 

<.2 

<.2 

— 

— 

2520.00 

2570.00 

3.00 

1.00 

A68 

12/29/2003 

— 

— 

2.48 

2.46  8.10 

4.20 

— 

275.00 

75.00 

— 

— 

— 

— 

2393.60 

2357*30 

— 

— 

A68 

3/3/2004 

— 

— 

2.45 

2.40  7.70 

3.60 

— 

219.00 

14.00 

— 

— 

— 

— 

3115.60 

3019.70 

— 

— 

A68 

3/3/2004 

1 

1 

2.40 

2.20  7.00 

4.00  | <1 

<1 

287.00 

97.00 

<.2 

<.2 

- 

- 

3130.00 

2880.00 

1.00 

2.00 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Cobalt 

Dissolved 

Cobalt 

Total 

Cadmium 

Dissolved 

Cadmium 

Total 

Copper 

Dissolved 

Copper 

Total 

Chromium 

Dissolved 

Chromium 

Total  Iron 

Dissolved 

Iron 

Total 

Mercury 

Dissolved 

Mercury 

Total 

Lithium 

Dissolved 

Lithium 

Total 

Manganese 

Dissolved 

Manganese 

Total 

Nickle 

Dissolved 

Nickle 

M9/L 

pg/L 

h g/L 

p g/L 

u g/L 

p g/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

CDPHE  Water  Quality  Standard 1 

— 

— 

— 

2.2 

— 

2.7 

- 

24 

- 

1,000 

— 

— 

— 

— 

— 

2,179 

— 

16 

A68 

4/16/2004 

- 

- 

5.69 

5.43 

37.50 

13.00 

- 

- 

340.00 

34.00 

- 

- 

I 

- 

3480.50 

3436.80 

- 

- 

A68 

5/5/2004 

- 

- 

2.87 

2.57 

39.00 

20.80 

- 

- 

383.00 

58.00 

- 

- 

- 

- 

1204.90 

1174.90 

- 

- 

A68 

5/5/2004 

<1 

<1 

2.00 

1.70 

41.00 

17.00 

<1 

<1 

470.00 

100.00 

<.2 

<.2 

- 

- 

1 1 50.00 

1020.00 

4.00 

1.00 

A68 

5/28/2004 

- 

- 

1.60 

0.94 

15.70 

6.20 

- 

- 

335.00 

17.00 

- 

- 

- 

- 

531.30 

437.40 

- 

- 

A68 

6/1 7/2004 

— 

— 

1.56 

1.28 

8.90 

5.00 

- 

- 

129.00 

21.00 

— 

— 

— 

— 

547.40 

520.40 

— 

— 

A68 

7/7/2004 

<1 

7 

1.00 

1.30 

6.00 

3.00 

<1 

<1 

70.00 

<30 

<.2 

<.2 

- 

- 

662.00 

632.00 

<1 

1.00 

A68 

7/7/2004 

- 

- 

1.69 

0.95 

6.9 

2.6 

- 

- 

88 

39 

- 

- 

- 

- 

670.9 

663.1 

- 

- 

A68 

8/19/2004 

- 

- 

3.05 

1.80 

5.10 

5.60 

- 

- 

179.00 

48.00 

- 

- 

; 

- 

1649.10 

1564.30 

- 

- 

A68 

9/1/2004 

9 

<1 

2.00 

2.00 

5.00 

5.00 

<1 

<1 

150.00 

30.00 

<.2 

<.2 

! 

- 

1850.00 

1710.00 

<1 

<5 

A68 

9/1 5/2004 

— 

— 

2.93 

2.47 

9.8 

7.5 

— 

— 

144 

54 

— 

— 

— 

— 

1625 

1432 

— 

— 

A68 

10/14/2004 

— 

— 

1.69 

0.95 

6.90 

2.60 

- 

- 

88.00 

39.00 

— 

— 

— 

— 

670.90 

663.10 

— 

— 

A68 

11/10/2004 

1 

7 

0.60 

0.20 

8.00 

3.00 

1.00 

1.00 

200.00 

40.00 

0.2 

0.2 

— 

— 

2000.00 

1940.00 

2.00 

1.00 

A68 

11/10/2004 

— 

— 

1.91 

1.88 

6.70 

2.90 

— 

— 

129.00 

10.00 

— 

— 

! 

— 

2368.80 

2308.20 

— 

— 

A68 

12/8/2004 

— 

— 

2.57 

2.56 

6.10 

4.10 

— 

— 

176.00 

71.00 

— 

— 

— 

— 

2669.20 

2655.40 

— 

— 

A68 

1/20/2005 

- 

- 

2.27 

2.08 

4.14 

2.16 

- 

- 

152.91 

39.20 

- 

- 

- 

- 

3213.82 

3132.72 

- 

- 

A68 

2/1 5/2005 

- 

- 

3.33 

3.30 

14.55 

3.71 

- 

- 

360.24 

78.76 

- 

- 

- 

- 

4521.74 

4469.78 

- 

- 

A68 

03/02/2005 

2 

10 

3.7 

3.6 

15 

4 

<1 

0.001 

340 

40 

<.2 

<.2 

! 

- 

5070 

4540 

3 

3 

A68 

3/1 3/2005 

— 

— 

3.86 

3.73 

27.53 

5.88 

— 

— 

292.79 

48.56 

— 

— 

— 

— 

5085.05 

5009.77 

— 

— 

A68 

4/9/2005 

— 

— 

3.70 

3.68 

18.92 

7.43 

— 

— 

362.17 

85.44 

— 

— 

— 

— 

3918.36 

3896.78 

— 

— 

A68 

5/4/2005 

— 

— 

3.49 

3.41 

17.80 

5.78 

— 

— 

217.91 

<10 

— 

— 

— 

— 

3352.71 

3360.86 

— 

— 

A68 

05/04/2005 

2 

10 

3.1 

2.5 

20 

7 

<1 

0.005 

240 

40 

<.2 

<.2 

— 

- 

3420 

3290 

2 

3 

A68 

6/9/2005 

— 

— 

1.32 

1.2 

11.7 

7.1 

— 

— 

229 

26 

— 

— 

I 

— 

615.8 

562.6 

— 

— 

A68 

7/6/2005 

— 

— 

1.08 

1.03 

5.8 

4.5 

— 

— 

74 

15 

— 

— 

— 

— 

664.5 

650.2 

— 

— 

A68 

07/06/2005 

<1 

3 

1 

1 

6 

4 

<1 

0.001 

90 

<30 

<.2 

<.2 

— 

— 

712 

710 

<1 

<1 

A68 

8/10/2005 

— 

— 

1 

1.01 

5 

3.7 

— 

— 

111 

50 

— 

— 

! 

— 

1120.3 

1071.7 

— 

— 

A68 

9/14/2005 

- 

- 

1.5 

1.38 

4.6 

2.7 

- 

- 

112 

20 

- 

- 

- 

- 

1802.1 

1783.5 

- 

- 

A68 

9/15/2005 

1 

2 

1.4 

1.4 

5 

3 

<1 

<1 

110 

30 

<.2 

<.2 

- 

- 

1710 

1660 

<1 

1 

A68 

10/13/2005 

- 

- 

1.65 

1.5 

9.9 

7.2 

- 

- 

105 

71 

- 

- 

- 

- 

1489.8 

1442.6 

- 

- 

A68 

11/2/2005 

— 

— 

1.66 

1.59 

7.8 

5.4 

— 

— 

107 

58 

— 

— 

— 

— 

1866.8 

1782.7 

— 

— 

A68 

11/2/2005 

8 

3 

1.7 

1.7 

8 

4 

<1 

<1 

150 

40 

<.2 

<.2 

- 

- 

1910 

1920 

2 

2 

A68 

12/20/2005 

— 

— 

2.05 

1.96 

4.3 

2.7 

— 

— 

188 

76 

— 

— 

— 

— 

3486.2 

3366.2 

— 

— 

A68 

1/6/2006 

— 

— 

2.35 

2.21 

6.5 

CO 

— 

— 

149 

37 

— 

— 

— 

— 

3897.9 

3770.4 

— 

— 

A68 

01/06/2006 

2 

4 

2.7 

1.9 

5 

2 

<1 

<1 

180 

50 

<.2 

<.2 

— 

— 

3900 

3800 

3 

2 

A68 

2/8/2006 

— 

— 

2.87 

2.89 

6.1 

4.3 

— 

— 

221 

106 

— 

— 

! 

— 

6191.1 

6093 

— 

— 

A68 

3/15/2006 

— 

— 

2.81 

2.76 

4.4 

3.1 

— 

— 

145 

56 

— 

— 

— 

— 

4855.8 

4695.1 

— 

— 

A68 

03/15/2006 

2 

4 

2.7 

2.8 

7 

4 

<1 

<1 

260 

150 

<.2 

<.2 

— 

— 

4190 

4200 

3 

3 

A68 

4/5/2006 

— 

— 

4.11 

4.07 

16.9 

5.6 

— 

— 

313 

64 

— 

— 

— 

— 

4528.6 

4517.6 

— 

— 

A68 

5/10/2006 

— 

— 

1.53 

1.43 

14.1 

10 

— 

— 

113 

57 

— 

— 

— 

— 

1424.5 

1318.2 

— 

— 

A68 

05/10/2006 

<1 

4 

1.5 

1.6 

14 

9 

<1 

<1 

180 

140 

<.2 

<.2 

— 

— 

1330 

138 

2 

2 

A68 

05/16/2006 

— 

2 

0.8 

- 

— 

7 

— 

<1 

— 

<30 

— 

<.2 

— 

— 

— 

323 

— 

<1 

A68 

6/6/2006 

— 

— 

1.13 

0.98 

7.3 

4 

— 

— 

222 

32 

— 

— 

— 

— 

631.5 

544.8 

— 

— 

A68 

7/12/2006 

— 

— 

1.06 

1 

3.8 

2 

— 

— 

75 

20 

— 

— 

— 

— 

1023 

1012.4 

— 

— 

A68 

07/12/2006 

<1 

2 

1.2 

1.3 

6 

3 1 <1 

<1 

80 

<30 

<.2 

<.2 

— 

— 

1040 

947 

1 

1 

A68 

8/2/2006 

— 

— 

1.18 

1.38 

7.4 

4.8 

— 

155 

85 

— 

— 

— 

— 

1100.5 

1089.2 

— 

— 

A68 

9/6/2006 

— 

— 

1.84 

1.35 

9.7 

3.3 

— 

200 

22 

— 

— 

— 

— 

1371.1 

1372.6 

— 

— 

A68 

09/06/2006 

<1 

<1 

1.7 

1.2 

8 

4 <1 

<1 

110 

<30 

<.2 

<.2 

— 

— 

1270 

1270 

1 

<1 

A68 

10/11/2006 

— 

— 

1.47 

1.43 

13.2 

7.5 

— 

118 

21 

— 

— 

— 

— 

1005.4 

990.5 

— 

— 

A68 

11/1/2006 

— 

— 

1.86 

1.71 

9 

4.2 

— 

112 

11 

— 

— 

— 

— 

1971.5 

1915.4 

— 

— 

A68 

11/01/2006 

<1 

2 

1.7 

1.9 

10 

5 <1 

<1 

150 

40 

<.2 

<.2 

! 

— 

2110 

2060 

1 

1 

A68 

12/5/2006 

— 

— 

2 

1.84 

5.5 

3.3 

— 

190 

69 

— 

— 

— 

— 

2394.8 

2421.1 

- 

- 

A68 

1/11/2007 

-- 

-- 

2.18 

1.98 

4.8 

3 | 

- 

165 

66 

-- 

-- 

! 

-- 

3387.2 

3253.8 

-- 

-- 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Cobalt 

Dissolved 

Cobalt 

Total 

Cadmium 

Dissolved 

Cadmium 

Total 

Copper 

Dissolved 

Copper 

Total 

Chromium 

Dissolved 

Chromium 

Total  Iron 

Dissolved 

Iron 

Total 

Mercury 

Dissolved 

Mercury 

Total 

Lithium 

Dissolved 

Lithium 

Total 

Manganese 

Dissolved 

Manganese 

Total 

Nickle 

Dissolved 

Nickle 

m g/L 

Mg/ l 

m g/L 

m g/L 

Mg/L 

m g/L 

Mg/L 

Mg/L 

m g/L 

Mg/L 

m g/L 

m g/L 

m g/L 

m g/L 

Mg/L 

m g/L 

m g/L 

m g/L 

CDPHE  Water  Quality  Standard 1 

— 

— 

— 

2.2 

— 

2.7 

— 

24 

— 

1,000 

— 

— 

— 

— 

— 

2,179 

— 

16 

A68 

2/6/2007 

- 

- 

1.96 

1.96 

7.1 

3.1 

- 

— 

245 

103 

- 

- 

- 

- 

3360.7 

3178 

- 

- 

A68 

3/7/2007 

- 

- 

2.08 

2.08 

3.7 

1.5 

- 

— 

146 

15 

- 

- 

- 

- 

3669.8 

3483.6 

- 

- 

A68 

03/07/2007 

2 

4 

2.2 

2.1 

6 

3 

<1 

<1 

310 

80 

<.2 

<.2 

- 

- 

3660 

3650 

2 

2 

A68 

4/2/2007 

- 

- 

2.45 

2.34 

9.1 

3.4 

- 

- 

232 

42 

- 

- 

- 

- 

2870 

2784.7 

- 

- 

A68 

05/11/2007 

<1 

3 

1.4 

<.2 

20 

10 

<1 

<1 

270 

60 

<.2 

<.2 

— 

— 

1070 

1040 

<1 

<1 

A68 

5/11/2007 

- 

- 

0.98 

0.9 

16.3 

8.3 

- 

- 

162 

17 

- 

- 

- 

- 

933 

915.9 

- 

- 

A68 

6/5/2007 

- 

- 

1.08 

0.78 

10.7 

4.3 

- 

- 

322 

14.5 

- 

- 

- 

- 

443 

326.8 

- 

- 

A68 

6/14/2007 

- 

- 

1 

0.9 

<10 

<10 

- 

- 

<100 

<100 

- 

- 

- 

- 

555 

518 

<2 

<2 

A68 

6/14/2007 

- 

- 

1 

0.9 

<10 

<10 

- 

- 

<100 

<100 

- 

- 

- 

- 

555 

518 

<2 

<2 

A68 

7/1 1/2007 

- 

- 

1.12 

0.97 

8.4 

3.6 

- 

- 

94 

34 

- 

- 

- 

- 

703 

683.6 

- 

- 

A68 

07/11/2007 

<1 

<1 

1 

1 

5 

3 

<1 

<1 

70 

<30 

<.2 

<.2 

- 

- 

751 

702 

<1 

1 

A68 

8/6/2007 

— 

— 

1.33 

1.08 

19.8 

4.3 

- 

— 

657 

23 

— 

— 

— 

— 

548 

413.5 

— 

— 

A68 

9/5/2007 

— 

— 

1.78 

1.45 

7.8 

5.6 

— 

— 

161 

26 

— 

— 

— 

— 

1284.3 

1223.4 

— 

— 

A68 

09/05/2007 

<10 

<10 

<10 

<10 

<10 

<10 

<50 

<50 

160 

70 

<1 

<1 

— 

— 

1210 

1300 

<5 

<5 

A68 

10/25/2007 

- 

- 

1.37 

1.35 

12.2 

4.7 

- 

- 

132 

50 

- 

- 

- 

- 

1240.8 

1228.1 

- 

- 

A68 

11/07/2007 

<1 

<1 

1.6 

1.6 

7 

3 

<1 

<1 

170 

50 

<.2 

<.2 

— 

— 

1540 

1530 

1 

1 

A68 

12/5/2007 

— 

— 

1.97 

1.77 

6.2 

3.5 

— 

— 

226 

131 

— 

— 

— 

— 

2372 

2353.9 

— 

— 

A68 

1/2/2008 

1 

1 

2.10 

2.10 

4.00 

2.00 

<1 

<1 

190.00 

50.00 

<.2 

<.2 

— 

— 

2850.00 

2840.00 

2.00 

2.00 

A68 

1/2/2008 

— 

— 

4.89 

2.07 

0 

1.2 

— 

— 

0 

29 

— 

— 

— 

— 

3075.4 

2960 

— 

— 

A68 

3/12/2008 

2 

1 

4.50 

4.40 

19.00 

5.00 

<1 

<1 

270.00 

40.00 

<.2 

<.2 

— 

— 

4060.00 

3990.00 

3.00 

3.00 

A68 

4/10/2008 

— 

— 

7.23 

6.96 

36.9 

11.9 

— 

— 

264 

33 

— 

— 

— 

— 

8246 

6250 

— 

— 

A68 

5/7/2008 

— 

— 

1.82 

1.7 

23.5 

12.4 

— 

— 

242 

58 

— 

— 

— 

— 

1326.1 

1267.7 

— 

— 

A68 

5/7/2008 

<1 

<1 

1.80 

1.80 

24.00 

8.00 

<1 

<1 

330.00 

30.00 

<.1 

<.2 

— 

— 

1540.00 

1510.00 

<1 

1.00 

A68 

6/3/2008 

— 

— 

1.2 

0.78 

23.2 

6.3 

— 

— 

931 

21 

— 

— 

— 

— 

544.5 

215.7 

— 

— 

A68 

7/9/2008 

— 

— 

0.92 

0.94 

5.2 

3.4 

— 

— 

64 

17 

— 

— 

— 

— 

586.5 

572.5 

— 

— 

A68 

7/9/2008 

<1 

<1 

1.20 

3.00 

12.00 

3.00 

<1 

<1 

80.00 

30.00 

<.2 

<.2 

— 

— 

639.00 

657.00 

2.00 

<1 

A68 

8/5/2008 

— 

— 

0.98 

0.9 

6 

4.6 

— 

— 

114 

66 

— 

— 

— 

— 

648.7 

622.7 

— 

— 

A68 

9/3/2008 

— 

— 

1.27 

1.42 

5.4 

3.6 

— 

— 

117 

41 

— 

— 

— 

— 

1300.6 

1270.2 

— 

— 

A68 

9/3/2008 

<1 

<1 

1.4 

1.4 

5 

3 

<1 

<1 

140 

50 

<.2 

<.2 

— 

— 

1450 

1470 

1.00 

<1 

A68 

10/6/2008 

— 

— 

1.53 

1.48 

6.9 

5.7 

- 

- 

180 

85 

- 

- 

- 

- 

1599.9 

1452.2 

- 

- 

A68 

11/7/2008 

— 

— 

2.04 

2.19 

4.3 

2.9 

— 

— 

112 

12 

— 

— 

— 

— 

2906.4 

2839.6 

— 

— 

A68 

11/7/2008 

1 

1 

2.40 

2.30 

6.00 

3.00 

<1 

<1 

300.00 

120.00 

<1 

<.2 

— 

— 

2780.00 

2900.00 

2.00 

2.00 

A68 

12/3/2008 

— 

— 

1.69 

1.7 

6.2 

4.7 

— 

— 

225 

95 

— 

— 

— 

— 

2325.4 

2332.2 

— 

— 

A68 

3/4/2009 

— 

— 

2.65 

2.5 

11 

5.1 

— 

— 

214 

14 

— 

— 

— 

— 

3863.4 

3838 

— 

— 

A68 

3/4/2009 

2 

1 

2.8 

2.9 

11 

4 

<1 

<1 

240 

40 

<.2 

<.2 

— 

— 

3810 

3920 

3 

3 

A68 

4/6/2009 

- 

- 

2.11 

2.04 

14 

5.8 

- 

- 

452 

91 

- 

- 

- 

- 

2492.4 

2449.8 

- 

- 

A68 

5/13/2009 

1 

<1 

2.1 

0.7 

45 

4 

2 

<1 

2570 

30 

<.2 

<.2 

— 

— 

977 

311 

2 

<1 

A68 

5/13/2009 

- 

- 

1.42 

0.76 

32.3 

6.3 

- 

- 

1865 

21 

- 

- 

- 

- 

851.6 

323.7 

- 

- 

A68 

5/19/2009 

— 

— 

1.5 

0.9 

21.2 

4.5 

<2 

<2.00 

1100 

<100 

— 

— 

— 

— 

697 

340 

<2 

<2.00 

A68 

6/2/2009 

— 

— 

0.93 

0.87 

6.2 

4.8 

- 

— 

88 

25 

— 

— 

— 

— 

395.1 

375.5 

— 

— 

A68 

6/16/2009 

— 

— 

0.9 

0.8 

5.8 

1 3/7 

<2.0 

<2.0 

<100 

<100 

— 

— 

— 

— 

697 

636 

<2.0 

<2.0 

A68 

7/8/2009 

— 

— 

0.55 

0.57 

3.9 

2.8  I 

— 

88 

34 

— 

— 

— 

— 

589.4 

580.2 

— 

— 

A68 

7/8/2009 

— 

— 

— 

0.55 

0.57 

3.9  2.8 

— 

— 

88 

— 

— 

— 

— 

— 

589.4 

580.2 

— 

A68 

7/8/2009 

<1 

<1 

0.9 

0.8 

4 

3 | <1 

<1 

90 

40 

<.2 

<.2 

— 

— 

606 

609 

<1 

<1 

A68 

7/14/2009 

— 

— 

0.8 

0.8 

4 

<3.0 

<2 

<2.00 

<100 

<100 

— 

— 

— 

— 

676 

668 

<2 

<2.00 

A68 

8/12/2009 

— 

— 

0.82 

0.74 

3.8 

3.2 

— 

— 

108 

71 

— 

— 

— 

— 

1071.3 

1049.8 

— 

— 

A68 

8/18/2009 

— 

— 

1 

1 

3.9 

<3.0 

<2.0 

<2.0 

115 

<100 

— 

— 

— 

— 

1290 

1320 

<2.0 

<2.0 

A68 

9/16/2009 

— 

— 

1.3 

1.29 

4 

2.6 

- 

— 

108 

17 

— 

— 

— 

— 

1949 

1936.8 

— 

— 

A68 

9/16/2009 

<1 

<1 

1.5 

1.5 

7 

3 

<1 

<1 

250 

40 

<.2 

<.2 

— 

— 

1800 

1840 

1 

2 

A68 

9/22/2009 

— 

— 

1.3 

1.2 

4.0 

<3.0  | <2.0 

<2.0 

151 

<100 

— 

— 

— 

— 

1580 

1540 

<2.0 

<2.0 

A68 

10/5/2009 

- 

- 

1.37 

1.29 

5.6 

4.4  | 

- 

181 

92 

- 

- 

- 

- 

2059.8 

1977.7 

- 

- 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Cobalt 

Dissolved 

Cobalt 

Total 

Cadmium 

Dissolved 

Cadmium 

Total 

Copper 

Dissolved 

Copper 

Total 

Chromium 

Dissolved 

Chromium 

Total  Iron 

Dissolved 

Iron 

Total 

Mercury 

Dissolved 

Mercury 

Total 

Lithium 

Dissolved 

Lithium 

Total 

Manganese 

Dissolved 

Manganese 

Total 

Nickle 

Dissolved 

Nickle 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

CDPHE  Water  Quality  Standard 1 

— 

— 

— 

2.2 

— 

2.7 

— 

24 

— 

1,000 

— 

— 

— 

— 

— 

2,179 

— 

16 

A68 

11/4/2009 

<1 

<1 

1.60 

1.50 

4.00 

3-00 

<1 

<1 

150.00 

90.00 

<.2 

<.2 

- 

- 

1900.00 

1880.00 

1.00 

2.00 

A68 

11/5/2009 

- 

- 

0.33 

0 

3.1 

<1 

- 

- 

323 

0 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

11/17/2009 

— 

— 

1.6 

1.7 

5.1 

<3.0 

<2.0 

<2.0 

234 

<100 

— 

— 

— 

— 

2320 

2380 

<2.0 

<2.0 

A68 

12/1/2009 

- 

- 

1.42 

1.42 

5.8 

3.3 

- 

- 

292 

107 

- 

- 

- 

- 

2313.6 

2238.8 

- 

- 

A68 

2/17/2010 

- 

- 

2 

1.8 

6.2 

<3.0 

<2.0 

<2.0 

293 

<100 

- 

- 

; 

- 

3550 

3560 

<2.0 

<2.0 

A68 

3/2/2010 

- 

- 

1.58 

1.55 

7 

5 

- 

- 

385 

185 

- 

- 

; 

- 

2827.3 

2763.6 

- 

- 

A68 

3/17/2010 

- 

- 

1.7 

1.6 

7.7 

<3.0 

<2.0 

<2.0 

235 

<100 

- 

- 

- 

- 

2830 

2710 

<2.0 

<2.0 

A68 

4/16/2010 

- 

- 

3.21 

2.93 

15 

8.1 

- 

- 

222 

128 

- 

- 

: 

- 

4371.1 

4320.8 

- 

- 

A68 

5/5/2010 

— 

— 

1.33 

1.23 

10.1 

7.4 

— 

— 

135 

49 

— 

— 

i 

— 

1089.1 

1063 

— 

— 

A68 

5/5/2010 

<1 

<1 

1.40 

1.30 

10.00 

7.00 

<1 

<1 

120.00 

50.00 

<.2 

<.2 

— 

— 

1080.00 

1040.00 

1.00 

<1 

A68 

6/2/2010 

— 

— 

0.95 

0.81 

7.7 

4.3 

— 

— 

338 

23 

— 

— 

— 

— 

416.5 

334.9 

— 

— 

A68 

6/2/2010 

— 

— 

1.1 

0.9 

<10.0 

<10.0 

<5.0 

<5.0 

376 

<100 

— 

— 

— 

— 

435 

335 

<4.0 

<4.0 

A68 

7/8/2010 

— 

— 

0.82 

0.82 

3.6 

3.7 

— 

— 

93 

52 

— 

— 

! 

— 

724.4 

731.6 

— 

— 

A68 

7/8/2010 

<1 

<1 

0.80 

0.80 

3.00 

2.00 

<1 

<1 

90.00 

50.00 

<.2 

<.2 

— 

— 

784.00 

748.00 

<1 

<1 

A68 

7/13/2010 

- 

- 

0.8 

0.8 

<10.0 

<10.0 

<5.0 

<5.0 

<100 

<100 

- 

- 

- 

- 

668 

649 

<4.0 

<4.0 

A68 

8/10/2010 

- 

- 

1.19 

1.18 

5.4 

3.4 

- 

- 

145 

58 

- 

- 

- 

- 

1344.5 

1308.9 

- 

- 

A68 

9/9/2010 

— 

- 

0.98 

0.91 

4.8 

3 

— 

— 

134 

39 

— 

— 

! 

— 

11989.9 

1233.9 

— 

— 

A68 

9/9/2010 

<1 

<1 

1.20 

1.20 

6 

3.00 

<1 

<1 

140.00 

30.00 

<1 

<.2 

— 

— 

1240 

1180.00 

1.00 

1.00 

A68 

9/14/2010 

— 

— 

1.3 

1.3 

<10.0 

<10.0 

<5.0 

<5.0 

129 

<100 

— 

— 

— 

— 

1280 

1310 

<4.0 

<4.0 

A68 

10/4/2010 

— 

— 

0.95 

0.89 

4.3 

3 

— 

— 

135 

85 

— 

— 

— 

— 

1456 

1421.5 

— 

— 

A68 

11/2/2010 

— 

— 

1.3 

1.4 

<10.0 

<10.0 

<5.0 

<5.0 

169 

<100 

— 

— 

— 

— 

1770 

1790 

<4.0 

<4.0 

A68 

11/3/2010 

<1 

1.0 

1.20 

1.20 

5.0 

3.00 

<1 

<1 

150.00 

70.00 

<1 

<.2 

| 

— 

1410 

1390.00 

1.00 

1.00 

A68 

11/3/2010 

— 

— 

0.95 

0.91 

4.3 

2.8 

— 

— 

135 

44 

— 

— 

— 

— 

1436.8 

1393.9 

— 

— 

A68 

12/7/2010 

— 

— 

1.33 

1.26 

4.4 

3.4 

— 

— 

174 

142 

— 

— 

— 

— 

2210.3 

1903.7 

— 

— 

A68 

1/5/2011 

— 

— 

1.79 

1.72 

2.9 

2.2 

— 

— 

52 

<10 

— 

— 

! 

— 

2726.3 

2744.6 

— 

— 

A68 

1/5/2011 

1.0 

1.0 

2.20 

2.00 

4.0 

2.00 

<1 

<1 

90.00 

<30 

<1 

<.2 

— 

— 

2710 

2700.00 

2.00 

2.00 

A68 

2/11/2011 

— 

— 

2.09 

2 

10.1 

4.2 

— 

— 

252 

57 

— 

— 

— 

— 

2753.5 

2600.1 

— 

— 

A68 

3/9/201 1 

— 

— 

2.27 

2.17 

5.7 

3.3 

— 

- 

86 

<10 

— 

— 

— 

— 

3421.2 

3418.4 

— 

— 

A68 

3/9/201 1 

2 

2 

2.6 

2.5 

13 

5 

1 

<1 

350 

50 

<.1 

<.2 

! 

— 

3740 

3660 

3 

3 

A68 

3/15/2011 

— 

— 

2.6 

2.7 

14.7 

<10.0 

<5.0 

<5.0 

208 

<100 

— 

— 

— 

— 

3200 

3160 

<4.0 

<4.0 

A68 

4/6/201 1 

— 

— 

3.62 

3.44 

25.3 

9.4 

— 

— 

280 

29 

— 

— 

! 

— 

3753.1 

3650.9 

— 

— 

A68 

5/4/201 1 

2 

2 

3 

3 

18 

6 

<1 

<1 

240 

80 

<.1 

<.2 

— 

— 

3170 

3290 

2 

2 

A68 

5/8/201 1 

— 

— 

1.71 

1.53 

20.6 

7.7 

— 

— 

482 

17 

— 

— 

— 

— 

2057.2 

1968.6 

— 

— 

A68 

6/3/201 1 

— 

— 

0.95 

0.78 

13.6 

6.6 

— 

— 

386 

15 

— 

— 

; 

— 

588.1 

484 

— 

— 

A68 

6/14/2011 

— 

— 

1.1 

0.9 

10.9 

<10.0 

<5.0 

<5.0 

544 

<100 

— 

— 

| 

— 

550 

415 

<4.0 

<4.0 

A68 

7/5/201 1 

- 

- 

0.75 

0.71 

4.5 

2.8 

- 

- 

126 

13 

- 

- 

- 

- 

456.2 

432.6 

- 

- 

A68 

7/19/2011 

— 

— 

0.8 

0.8 

<20.0 

<20.0 

<5.0 

<5.0 

189 

<100 

— 

— 

— 

— 

571 

537 

<4.0 

<4.0 

A68 

8/1/2011 

- 

- 

0.7 

0.68 

3.7 

2.4 

- 

- 

86 

34 

- 

- 

- 

- 

700.8 

685.8 

- 

- 

A68 

8/16/2011 

— 

— 

1 

0.9 

<20.0 

<20.0 

<5.0 

<5.0 

116 

<100 

— 

— 

— 

— 

868 

821 

<4.0 

<4.0 

A68 

9/7/201 1 

— 

— 

0.82 

0.78 

2.6 

<1 

— 

— 

110 

13 

— 

— 

— 

— 

892.4 

841.6 

— 

— 

A68 

9/7/201 1 

<1 

<1 

1.1 

1.1 

6 

2 

<1 

<1 

120 

40 

<.1 

<.2 

— 

— 

920 

976 

1 

<1 

A68 

9/13/2011 

— 

— 

1.1 

1.1 

<20.0 

<20.0 

<5.0 

<5.0 

158 

<100 

— 

— 

— 

— 

1120 

1140 

<4.0 

<4.0 

A68 

10/7/2011 

— 

— 

1.29 

1.12 

5.1 

2.7 

— 

— 

183 

75 

— 

— 

— 

— 

1473.9 

1468.9 

— 

— 

A68 

10/18/2011 

— 

— 

1.2 

1.1 

<20.0 

<20.0 

<5.0 

<5.0 

169 

<100 

— 

— 

— 

— 

1300 

1310 

<4.0 

<4.0 

A68 

11/2/2011 

- 

- 

0.95 

1.03 

2.4 

4.1 

- 

- 

184 

184 

- 

- 

- 

- 

1676 

1526.6 

- 

- 

A68 

11/2/2011 

<1 

1 

1.2 

1.2 

5 

2 

<1 

<1 

210 

120 

<.1 

<.2 

— 

— 

1770 

1750 

2 

2 

A68 

12/7/2011 

- 

- 

1.07 

0.97 

8.1 

2.5 

- 

- 

402 

118 

- 

- 

- 

- 

2029.6 

1784 

- 

- 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Lead 

Dissolved 

Lead 

Total 

Selenium 

Dissolved 

Selenium 

Total 

Strontium 

Dissolved 

Strontium 

Total 

Thallium 

Dissolved 

Thallium 

Total 

Vanadium 

Dissolved 

Vanadium 

Total  Zinc 

Dissolved 

Zinc 

Total 

Sodium 

Dissolved 

Sodium 

Sulfate 

Chloride 

TSS 

TDS 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

Mg/L 

mg/L 

mg/L 

CDPHE  Water  Quality  Standard 1 

— 

0.5 

— 

— 

— 

— 

— 

— 

280 

— 

— 

— 

— 

— 

A56 

9/9/1991 

<5 

<5 

— 

— 

- 

— 

— 

— 

— 

— 

240.00 

240.00 

— 

- 

— 

— 

— 

— 

A56 

6/25/1992 

ND 

<5 

- 

- 

- 

- 

- 

- 

- 

- 

370.00 

360.00 

- 

- 

- 

- 

- 

- 

A56 

10/15/1992 

<5 

<5 

- 

ND 

- 

- 

- 

- 

— 

— 

350.00 

330.00 

— 

- 

— 

— 

— 

— 

A56 

9/2/1998 

2.90 

<.6 

- 

- 

- 

- 

— 

- 

ND 

ND 

255.00 

250.00 

— 

1.64 

69.9 

0.74 

— 

— 

A56 

6/24/1999 

27.30 

<.6 

- 

- 

- 

- 

- 

- 

ND 

ND 

291.60 

248.00 

- 

0.82 

25.6 

ND 

- 

- 

A58 

9/9/1991 

<5 

<5 

ND 

ND 

- 

— 

— 

— 

— 

— 

120.00 

120.00 

— 

- 

— 

— 

— 

— 

A58 

6/25/1992 

ND 

<5 

— 

— 

- 

— 

— 

— 

— 

— 

110.00 

110.00 

— 

- 

— 

— 

— 

— 

A58 

10/15/1992 

<5 

<5 

— 

ND 

- 

— 

— 

— 

— 

— 

200.00 

200.00 

— 

- 

— 

— 

— 

— 

A58 

9/2/1998 

10.30 

1.80 

— 

— 

- 

- 

- 

- 

ND 

ND 

129.00 

142.00 

— 

1.69 

39.8 

ND 

— 

— 

A58 

6/22/1999 

5.00 

1.40 

— 

— 

— 

- 

— 

— 

ND 

ND 

112.30 

133.40 

— 

0.78 

14.7 

ND 

— 

— 

A58 

7/28/2002 

3.50 

<3 

<2 

<2 

— 

— 

— 

— 

— 

— 

178.30 

187.60 

— 

— 

— 

— 

— 

— 

A58 

9/3/2002 

<3 

<3 

<2 

<2 

— 

— 

— 

— 

— 

— 

151.50 

151.30 

— 

- 

— 

— 

— 

— 

A58 

6/12/2003 

<3 

<3 

— 

— 

— 

— 

— 

— 

— 

— 

122.80 

123.40 

— 

— 

— 

— 

— 

— 

A58 

10/19/2003 

3.70 

<3 

<2 

<2 

— 

— 

— 

— 

— 

— 

185.40 

180.10 

— 

- 

— 

— 

— 

— 

A58 

6/10/2004 

<3 

2.90 

3.40 

3.40 

- 

— 

— 

— 

— 

— 

146.00 

138.00 

— 

- 

— 

— 

— 

— 

A58 

6/19/2004 

4.40 

2.50 

3.20 

6.80 

— 

— 

— 

— 

— 

— 

115.00 

115.20 

— 

— 

— 

— 

— 

— 

A58 

8/10/2009 

— 

2 

— 

<1 

— 

— 

— 

— 

— 

— 

160 

8.77 

— 

— 

57 

— 

— 

— 

A58 

10/26/2009 

— 

CO 

CN 

— 

<1 

— 

— 

— 

— 

— 

— 

200 

10.86 

— 

— 

61 

— 

— 

— 

j A58 

4/13/2010 

— 

<1 

— 

<1 

— 

— 

— 

— 

— 

— 

56 

7.94 

— 

— 

63 

— 

— 

— 

j A58 

7/7/2010 

— 

1.8 

— 

<1 

— 

— 

— 

— 

— 

— 

140 

8.98 

— 

— 

31 

— 

— 

— 

i A60 

9/9/1991 

<5 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

240.00 

230.00 

— 

— 

— 

— 

— 

— 

A60 

6/25/1992 

ND 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

340.00 

320.00 

— 

— 

— 

— 

— 

— 

A60 

10/15/1992 

<5 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

240.00 

230.00 

— 

— 

— 

— 

— 

— 

A60 

7/20/1993 

— 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

320.00 

— 

— 

— 

— 

— 

— 

A60 

4/6/1999 

0.00 

<30 

0.00 

0.00 

0.0 

413.8 

0.0 

0.0 

0.0 

<4 

0.00 

269.00 

— 

1.818 

— 

— 

— 

— 

A60 

4/27/1999 

0.00 

<30 

0.00 

0.00 

0.0 

414.4 

0.0 

0.0 

0.0 

<4 

0.00 

277.23 

— 

1.928 

— 

— 

— 

— 

A60 

5/10/1999 

0.00 

<30 

0.00 

0.00 

0.0 

333.4 

0.0 

0.0 

0.0 

<4 

0.00 

296.80 

— 

1.735 

— 

— 

— 

— 

A60 

5/28/1999 

0.00 

<30 

0.00 

0.00 

0.0 

212.1 

0.0 

0.0 

0.0 

<4 

0.00 

267.51 

— 

1.033 

— 

— 

— 

— 

A60 

6/10/1999 

0.00 

<30 

0.00 

0.00 

0.0 

153 

0.0 

0.0 

0.0 

<4 

0.00 

158.64 

— 

0.851 

30 

— 

— 

— 

A60 

7/15/1999 

0.00 

<30 

0.00 

0.00 

0.0 

207 

0.0 

0.0 

0.0 

<4 

0.00 

205.47 

— 

0.982 

28 

— 

— 

— 

A60 

7/30/1999 

— 

<30 

— 

— 

— 

249.624 

— 

— 

— 

<4 

— 

219.53 

— 

1.082 

— 

— 

— 

— 

| A60 

8/19/1999 

— 

<30 

— 

— 

— 

284.076 

— 

— 

— 

<4 

— 

225.93 

— 

1.362 

— 

— 

— 

— 

A61 

9/9/1991 

<5 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

280.00 

260.00 

— 

— 

— 

— 

— 

— 

A61 

6/25/1992 

— 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

350.00 

— 

— 

— 

— 

— 

— 

A61 

10/15/1992 

— 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

360.00 

— 

— 

— 

— 

— 

— 

A61 

7/20/1993 

— 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

300.00 

— 

— 

— 

— 

— 

— 

A61 

10/23/1996 

0.00 

0.00 

— 

— 

— 

— 

— 

— 

— 

— 

532.00 

561.00 

— 

— 

— 

— 

— 

— 

A61 

4/16/1997 

10.10 

5.90 

— 

— 

— 

— 

— 

— 

— 

— 

1107.00 

1038.00 

— 

— 

— 

— 

- 

— 

A61 

9/8/1997 

0.00 

0.00 

— 

- 

— 

— 

— 

- 

— 

— 

377.00 

333.00 

— 

— 

— 

— 

- 

— 

A61 

9/2/1998 

6.90 

<.6 

— 

- 

— 

— 

— 

- 

ND 

ND 

354.00 

281.00 

— 

1.69 

66.7 

0.67 

- 

— 

A61 

6/23/1999 

25.70 

<.6 

— 

- 

— 

— 

— 

- 

ND 

ND 

286.00 

221.00 

' 

0.78 

23.4 

ND 

- 

— 

A62 

9/9/1991 

<5 

<5 

ND 

ND 

— 

— 

— 

- 

— 

— 

100.00 

100.00 

— 

— 

— 

— 

- 

— 

A62 

6/25/1992 

- 

<5 

- 

ND 

- 

- 

- 

- 

- 

- 

- 

57.00 

- 

- 

- 

- 

- 

- 

A62 

10/15/1992 

— 

<5 

— 

ND 

— 

— 

— 

- 

— 

— 

— 

99.00 

— 

— 

— 

— 

- 

— 

A62 

7/20/1993 

— 

<5 

— 

- 

— 

— 

— 

- 

— 

— 

— 

100.00 

— 

— 

— 

— 

- 

— 

A62 

10/23/1996 

0.00 

0.00 

- 

- 

- 

- 

- 

- 

- 

- 

440.00 

352.00 

- 

- 

- 

- 

~ 

- 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Lead 

Dissolved 

Lead 

Total 

Selenium 

Dissolved 

Selenium 

Total 

Strontium 

Dissolved 

Strontium 

Total 

Thallium 

Dissolved 

Thallium 

Total 

Vanadium 

Dissolved 

Vanadium 

Total  Zinc 

Dissolved 

Zinc 

Total 

Sodium 

Dissolved 

Sodium 

Sulfate 

Chloride 

TSS 

TDS 

h g/L 

h g/L 

Mg/ l 

Mg/ l 

m g/L 

m g/L 

m g/L 

m g/L 

m g/L 

m g/L 

m g/L 

m g/L 

Mg/L 

Mg/L 

Mg/L 

m g/L 

mg/L 

mg/L 

CDPHE  Water  Quality  Standard 1 

— 

0.5 

— 

— 

— 

— 

— 

— 

— 

~ 

— 

280 

— 

— 

— 

— 

— 

— 

! A62 

4/18/1997 

6.40 

2.50 

— 

— 

— 

— 

— 

— 

— 

— 

1015.00 

980.00 

— 

- 

— 

— 

— 

— 

A62 

9/8/1997 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

77.00 

77.00 

— 

— 

— 

— 

— 

— 

A62 

9/2/1998 

0.60 

<.6 

— 

- 

- 

- 

- 

- 

ND 

ND 

73.00 

82.00 

— 

1.23 

31.7 

ND 

— 

— 

A62 

6/23/1999 

2.50 

<.6 

- 

- 

- 

- 

- 

- 

ND 

ND 

69.80 

36.30 

- 

0.54 

8.3 

ND 

- 

- 

A63 

9/9/1991 

<5 

<5 

- 

- 

- 

- 

- 

- 

- 

- 

960.00 

940.00 

- 

- 

- 

- 

- 

- 

A63 

10/15/1992 

- 

<5 

- 

- 

- 

- 

- 

- 

- 

- 

- 

500.00 

- 

- 

- 

- 

- 

- 

A63 

7/20/1993 

- 

<5 

1 

- 

- 

- 

- 

- 

- 

- 

- 

560.00 

- 

- 

- 

- 

- 

- 

A64 

9/9/1991 

<5 

<5 

ND 

ND 

— 

— 

— 

— 

— 

— 

260.00 

250.00 

— 

— 

— 

— 

— 

— 

A64 

6/25/1992 

<5 

<5 

- 

- 

- 

- 

- 

- 

- 

- 

360.00 

340.00 

- 

- 

- 

- 

- 

- 

A64 

10/15/1992 

<5 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

360.00 

350.00 

— 

- 

— 

— 

— 

— 

A64 

7/20/1993 

— 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

330.00 

— 

- 

— 

— 

— 

— 

A64 

9/8/1997 

1.10 

0.00 

— 

— 

— 

— 

— 

— 

— 

— 

342.00 

308.00 

— 

- 

— 

— 

— 

— 

A64 

9/2/1998 

4.70 

<.6 

- 

- 

- 

- 

- 

- 

ND 

ND 

289.00 

293.00 

- 

1.62 

69.7 

0.66 

- 

- 

A64 

6/24/1999 

22.60 

<.6 

- 

- 

- 

- 

- 

- 

ND 

ND 

301.70 

248.60 

- 

0.79 

25 

ND 

- 

- 

A65 

9/9/1991 

5.00 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

290.00 

280.00 

— 

— 

— 

— 

— 

— 

A65 

6/25/1992 

<5 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

360.00 

350.00 

— 

— 

— 

— 

— 

— 

A65 

10/15/1992 

<5 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

430.00 

430.00 

— 

- 

— 

— 

— 

— 

j A65 

7/20/1993 

— 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

350.00 

— 

— 

— 

— 

— 

— 

j A66 

9/9/1991 

5.00 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

260.00 

250.00 

— 

— 

— 

— 

— 

— 

A66 

6/25/1992 

— 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

360.00 

— 

— 

— 

— 

— 

— 

A66 

10/15/1992 

— 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

360.00 

— 

— 

— 

— 

— 

— 

A66 

7/20/1993 

— 

<5 

— 

— 

— 

— 

— 

- 

— 

— 

— 

400.00 

— 

- 

— 

— 

— 

— 

A66 

9/2/1998 

5.80 

<.6 

— 

— 

— 

— 

— 

— 

ND 

ND 

327.00 

340.00 

— 

1.65 

71.3 

0.67 

— 

— 

A66 

6/23/1999 

25.50 

1.00 

— 

— 

— 

— 

— 

— 

ND 

ND 

303.50 

277.30 

— 

0.79 

24.8 

ND 

— 

— 

i A67 

9/9/1991 

<5 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

81.00 

76.00 

— 

— 

— 

— 

— 

— 

A67 

6/25/1992 

<5 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

71.00 

68.00 

— 

— 

— 

— 

— 

— 

A67 

10/15/1992 

<5 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

ND 

ND 

— 

— 

— 

— 

— 

— 

A67 

6/15/2007 

11.7 

1.2 

— 

— 

— 

— 

— 

— 

— 

— 

76 

69 

— 

615 

0.011 

<.5 

— 

— 

A68 

9/5/1991 

6.00 

<5 

ND 

ND 

— 

— 

— 

— 

— 

— 

310.00 

290.00 

2 

2 

87 

ND 

11 

— 

A68 

9/6/1991 

29.00 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

410.00 

350.00 

— 

— 

— 

— 

— 

— 

A68 

9/7/1991 

96.00 

5.00 

— 

— 

— 

— 

— 

— 

— 

— 

540.00 

450.00 

— 

— 

— 

— 

— 

— 

A68 

9/9/1991 

<5 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

290.00 

290.00 

— 

— 

— 

— 

— 

— 

A68 

9/10/1991 

25.00 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

400.00 

370.00 

— 

— 

— 

— 

— 

— 

A68 

12/8/1991 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

513.00 

540.00 

— 

— 

— 

— 

— 

— 

A68 

1/15/1992 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

510.00 

519.00 

— 

— 

— 

— 

— 

— 

A68 

2/13/1992 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

471.00 

461.00 

— 

— 

— 

— 

— 

— 

A68 

3/5/1992 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

478.00 

453.00 

— 

— 

— 

— 

— 

— 

A68 

3/16/1992 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

489.00 

480.00 

— 

— 

— 

— 

— 

— 

A68 

4/13/1992 

15.50 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

599.00 

557.00 

— 

— 

— 

— 

— 

— 

A68 

4/20/1992 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

567.00 

548.00 

- 

- 

- 

- 

- 

- 

A68 

4/30/1992 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

482.00 

444.00 

— 

— 

— 

— 

- 

— 

A68 

5/5/1992 

<1 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

489.00 

450.00 

- 

- 

- 

- 

- 

- 

A68 

5/11/1992 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

513.00 

479.00 

— 

— 

— 

— 

- 

— 

A68 

5/18/1992 

<1 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

381.00 

350.00 

- 

- 

- 

- 

- 

- 

A68 

5/26/1992 

<1 

<1 

- 

- 

- 

- 

- 

~ 

- 

- 

351.00 

324.00 

- 

- 

- 

- 

~ 

- 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Lead 

Dissolved 

Lead 

Total 

Selenium 

Dissolved 

Selenium 

Total 

Strontium 

Dissolved 

Strontium 

Total 

Thallium 

Dissolved 

Thallium 

Total 

Vanadium 

Dissolved 

Vanadium 

Total  Zinc 

Dissolved 

Zinc 

Total 

Sodium 

Dissolved 

Sodium 

Sulfate 

Chloride 

TSS 

TDS 

m g/L 

p g/L 

p g/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

mg/L 

mg/L 

CDPHE  Water  Quality  Standard 1 

— 

0.5 

— 

— 

— 

— 

— 

— 

— 

~ 

— 

280 

— 

— 

— 

— 

— 

— 

! A68 

6/1/1992 

<1 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

427.00 

406.00 

- 

- 

- 

- 

- 

- 

A68 

6/8/1992 

<1 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

370.00 

320.00 

- 

- 

- 

- 

- 

- 

A68 

6/15/1992 

<1 

<1 

— 

- 

- 

- 

- 

- 

- 

— 

347.00 

322.00 

— 

- 

— 

— 

— 

— 

A68 

6/22/1992 

<1 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

290.00 

287.00 

- 

- 

- 

- 

- 

- 

A68 

6/23/1992 

ND 

<5 

- 

- 

- 

- 

- 

- 

- 

- 

270.00 

360.00 

0.97 

- 

39 

ND 

ND 

- 

A68 

6/24/1992 

15.00 

<5 

- 

- 

- 

- 

- 

- 

- 

- 

350.00 

300.00 

- 

- 

- 

- 

- 

- 

A68 

6/25/1992 

32.00 

<5 

- 

- 

- 

- 

- 

- 

- 

- 

380.00 

310.00 

- 

- 

- 

- 

- 

- 

A68 

7/14/1992 

<1 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

274.00 

250.00 

- 

- 

- 

- 

- 

- 

A68 

7/21/1992 

<1 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

277.00 

277.00 

- 

- 

- 

- 

- 

- 

A68 

7/27/1992 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

409.00 

352.00 

— 

- 

— 

— 

— 

— 

A68 

8/10/1992 

<1 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

391.00 

363.00 

- 

- 

- 

- 

- 

- 

A68 

8/24/1992 

183.00 

17.70 

— 

— 

— 

— 

— 

— 

— 

— 

894.00 

632.00 

— 

— 

— 

— 

— 

— 

A68 

9/15/1992 

0 

— 

— 

— 

— 

— 

— 

— 

— 

— 

483 

— 

— 

— 

— 

— 

— 

— 

A68 

9/16/1992 

15.40 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

364.00 

324.00 

— 

- 

— 

— 

— 

— 

A68 

10/14/1992 

<1 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

338.00 

336.00 

- 

- 

- 

- 

- 

- 

A68 

10/14/1992 

<5 

<5 

- 

- 

- 

- 

- 

- 

- 

- 

390.00 

370.00 

- 

- 

- 

- 

- 

- 

A68 

10/15/1992 

<5 

<5 

— 

ND 

— 

— 

— 

— 

— 

— 

420.00 

420.00 

— 

2.7 

110 

ND 

ND 

— 

A68 

11/18/1992 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

361.00 

356.00 

— 

- 

— 

— 

— 

— 

A68 

12/16/1992 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

519.00 

495.00 

— 

— 

— 

— 

— 

— 

A68 

1/13/1993 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

574.00 

556.00 

— 

- 

— 

— 

— 

— 

A68 

2/17/1993 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

511.00 

489.00 

— 

— 

— 

— 

— 

— 

A68 

3/10/1993 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

504.00 

490.00 

— 

— 

— 

— 

— 

— 

A68 

3/31/1993 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

2030.00 

1785.00 

— 

— 

— 

— 

— 

— 

A68 

4/14/1993 

143.00 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

2390.00 

1790.00 

— 

— 

— 

— 

— 

— 

A68 

4/21/1993 

134.00 

12.10 

— 

— 

— 

— 

— 

— 

— 

— 

2455.00 

1785.00 

— 

— 

— 

— 

— 

— 

A68 

4/29/1993 

77.20 

21.00 

— 

— 

— 

— 

— 

— 

— 

— 

1663.00 

1474.00 

— 

— 

— 

— 

— 

— 

A68 

5/4/1993 

43.00 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

1540.00 

1458.00 

— 

— 

— 

— 

— 

— 

A68 

5/12/1993 

53.50 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

1151.00 

912.00 

— 

- 

— 

— 

— 

— 

A68 

5/26/1993 

67.00 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

522.00 

323.00 

— 

— 

— 

— 

— 

— 

A68 

6/2/1993 

61.00 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

646.00 

510.00 

— 

- 

— 

— 

— 

— 

A68 

6/9/1993 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

767.00 

721.00 

— 

— 

— 

— 

— 

— 

A68 

6/16/1993 

138.00 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

739.00 

374.00 

— 

— 

— 

— 

— 

— 

A68 

6/23/1993 

41.30 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

489.00 

405.00 

— 

— 

— 

— 

— 

— 

A68 

7/14/1993 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

336.00 

325.00 

— 

— 

— 

— 

— 

— 

A68 

7/20/1993 

<5 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

310.00 

300.00 

— 

— 

— 

— 

ND 

— 

A68 

7/21/1993 

<1 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

335.00 

323.00 

- 

- 

- 

- 

- 

- 

A68 

7/21/1993 

<5 

<5 

— 

- 

— 

— 

— 

- 

— 

— 

330.00 

340.00 

— 

— 

— 

— 

ND 

— 

A68 

7/28/1993 

<1 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

314.00 

312.00 

- 

- 

- 

- 

- 

- 

A68 

8/11/1993 

<1 

<1 

— 

- 

— 

— 

— 

- 

— 

— 

354.00 

97.00 

— 

— 

— 

— 

- 

— 

A68 

8/25/1993 

<1 

<1 

— 

- 

— 

— 

— 

- 

— 

— 

365.00 

363.00 

— 

— 

— 

— 

- 

— 

A68 

9/15/1993 

<1 

<1 

— 

- 

— 

— 

— 

- 

— 

— 

338.00 

325.00 

— 

— 

— 

— 

- 

— 

A68 

10/13/1993 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

396.00 

384.00 

— 

— 

— 

— 

— 

— 

A68 

11/17/1993 

<1 

<1 

— 

- 

— 

— 

— 

- 

— 

— 

479.00 

487.00 

— 

— 

— 

— 

- 

— 

A68 

12/15/1993 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

586.00 

570.00 

— 

— 

— 

— 

— 

— 

A68 

1/12/1994 

<1 

<1 

— 

- 

— 

— 

— 

- 

— 

— 

583.00 

591.00 

— 

— 

— 

— 

- 

— 

A68 

3/16/1994 

<1 

<1 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

— 

- 

— 

A68 

3/30/1994 

<1 

5.90 

— 

— 

— 

— 

— 

- 

— 

— 

834.00 

783.00 

— 

— 

— 

— 

- 

— 

A68 

4/13/1994 

15.60 

8.00 

— 

— 

— 

— 

— 

- 

— 

— 

923.00 

865.00 

— 

— 

— 

— 

- 

— 

A68 

4/20/1994 

20.00 

<1 

— 

- 

— 

— 

— 

- 

— 

— 

688.00 

645.00 

— 

— 

— 

— 

- 

— 

A68 

4/27/1994 

7.10 

1.40 

— 

— 

— 

— 

— 

- 

— 

— 

912.00 

897.00 

— 

— 

— 

— 

- 

— 

A68 

5/3/1994 

8.00 

<1 

- 

- 

- 

- 

- 

~ 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Lead 

Dissolved 

Lead 

Total 

Selenium 

Dissolved 

Selenium 

Total 

Strontium 

Dissolved 

Strontium 

Total 

Thallium 

Dissolved 

Thallium 

Total 

Vanadium 

Dissolved 

Vanadium 

Total  Zinc 

Dissolved 

Zinc 

Total 

Sodium 

Dissolved 

Sodium 

Sulfate 

Chloride 

TSS 

TDS 

Mg/L 

M9/L 

Mg/ l 

m g/L 

Mg/L 

m g/L 

m g/L 

Mg/L 

m g/L 

m g/L 

m g/L 

Mg/L 

m g/L 

Mg/L 

m g/L 

Mg/L 

mg/L 

mg/L 

CDPHE  Water  Quality  Standard 1 

— 

0.5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

280 

— 

— 

— 

— 

— 

— 

! A68 

5/11/1994 

9.50 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

888.00 

871.00 

- 

- 

- 

- 

- 

- 

A68 

5/18/1994 

10.50 

1,20 

- 

- 

- 

- 

- 

- 

- 

- 

568.00 

523.00 

- 

- 

- 

- 

- 

- 

A68 

5/24/1994 

10.1 

5.4 

— 

- 

- 

- 

- 

- 

— 

— 

520 

505 

— 

- 

— 

— 

— 

— 

A68 

6/1/1994 

24.70 

1.40 

- 

- 

- 

- 

- 

- 

— 

— 

490.00 

435.00 

— 

- 

— 

— 

— 

— 

A68 

6/8/1994 

1.90 

<1 

- 

- 

- 

- 

- 

- 

- 

— 

68.00 

351.00 

— 

- 

— 

— 

— 

— 

A68 

6/15/1994 

6.30 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

364.00 

361.00 

- 

- 

- 

- 

- 

- 

A68 

6/22/1994 

6.90 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

315.00 

813.00 

- 

- 

- 

- 

- 

- 

A68 

7/13/1994 

<1 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

351.00 

616.00 

- 

- 

- 

- 

- 

- 

A68 

7/20/1994 

<1 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

363.00 

349.00 

- 

- 

- 

- 

- 

- 

A68 

7/27/1994 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

379.00 

351.00 

— 

- 

— 

— 

— 

— 

A68 

8/10/1994 

<1 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

382.00 

494.00 

- 

- 

- 

- 

- 

- 

A68 

8/24/1994 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

418.00 

412.00 

— 

- 

— 

— 

— 

— 

A68 

9/15/1994 

2.40 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

324.00 

305.00 

- 

- 

- 

- 

- 

- 

A68 

10/13/1994 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

426.00 

354.00 

— 

- 

— 

— 

— 

— 

A68 

11/9/1994 

<1 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

445.00 

415.00 

- 

- 

- 

- 

- 

- 

A68 

11/9/1994 

ND 

<.2 

ND 

ND 

- 

- 

- 

- 

- 

- 

446.00 

418.00 

2.8 

- 

104 

3.7 

- 

214 

A68 

12/13/1994 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

624.00 

665.00 

— 

- 

— 

— 

— 

— 

A68 

1/18/1995 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

707.00 

689.00 

— 

- 

— 

— 

— 

— 

A68 

2/15/1995 

1.20 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

874.00 

849.00 

— 

— 

— 

— 

— 

— 

A68 

3/1/1995 

<1 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

1042.00 

1036.00 

— 

- 

— 

— 

— 

— 

A68 

3/15/1995 

3.3 

0 

— 

— 

— 

— 

— 

— 

— 

— 

1137 

1086 

— 

— 

— 

— 

— 

— 

A68 

4/6/1995 

9.60 

0.00 

— 

— 

— 

— 

— 

— 

— 

— 

1100.00 

1026.00 

— 

— 

— 

— 

— 

— 

A68 

4/12/1995 

7.20 

0.00 

— 

— 

— 

— 

— 

— 

— 

— 

1035.00 

968.00 

— 

— 

— 

— 

— 

— 

A68 

4/12/1995 

5.00 

<.2 

ND 

ND 

— 

— 

ND 

ND 

ND 

ND 

1255.00 

1090.00 

2.6 

2.7 

136 

4 

— 

242 

A68 

4/19/1995 

1.5 

0 

— 

— 

— 

— 

— 

— 

— 

— 

1116 

— 

— 

— 

— 

— 

— 

— 

A68 

5/3/1995 

1.30 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

103.00 

1072.00 

— 

- 

— 

— 

— 

— 

A68 

5/10/1995 

10.8 

0 

— 

— 

— 

— 

— 

— 

— 

— 

1303 

114 

— 

— 

— 

— 

— 

— 

A68 

5/22/1995 

17 

1 

— 

— 

— 

— 

— 

— 

— 

— 

908 

778 

— 

- 

— 

— 

— 

— 

A68 

5/31/1995 

3.80 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

873.00 

852.00 

— 

— 

— 

— 

— 

— 

A68 

6/7/1995 

12.00 

1.80 

— 

— 

— 

— 

— 

— 

— 

— 

606.00 

526.00 

— 

- 

— 

— 

— 

— 

A68 

6/14/1995 

<1 

4.60 

— 

— 

— 

— 

— 

— 

— 

— 

744.00 

388.00 

— 

— 

— 

— 

— 

— 

A68 

6/21/1995 

39.00 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

518.00 

416.00 

— 

— 

— 

— 

— 

— 

A68 

6/21/1995 

166.00 

<.2 

ND 

ND 

— 

— 

ND 

ND 

ND 

ND 

720.00 

470.00 

0.94 

— 

30 

4 

— 

66 

A68 

6/28/1995 

49.30 

7.60 

— 

— 

— 

— 

— 

— 

— 

— 

415.00 

380.00 

— 

— 

— 

— 

— 

— 

A68 

7/5/1995 

7.90 

5.50 

— 

— 

— 

— 

— 

— 

— 

— 

482.00 

475.00 

— 

— 

— 

— 

— 

— 

A68 

7/12/1995 

4.2 

0 

— 

— 

— 

— 

— 

— 

— 

— 

386 

225 

— 

— 

— 

— 

— 

— 

A68 

7/19/1995 

10.30 

1 .30 

— 

— 

— 

— 

— 

— 

— 

— 

352.00 

339.00 

— 

— 

— 

— 

— 

— 

A68 

8/2/1995 

2.80 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

351.00 

338.00 

— 

— 

— 

— 

— 

— 

A68 

8/16/1995 

2.40 

1.00 

— 

— 

— 

— 

— 

— 

— 

— 

305.00 

307.00 

— 

— 

— 

— 

— 

— 

A68 

9/6/1995 

16.00 

<.2 

ND 

ND 

— 

— 

ND 

ND 

ND 

ND 

380.00 

320,00 

1.7 

— 

80 

7 

— 

166 

A68 

9/13/1995 

4.6 

0 

— 

— 

— 

— 

— 

— 

— 

— 

319 

— 

— 

— 

— 

— 

— 

— 

A68 

10/11/1995 

3.00 

1.30 

— 

— 

— 

— 

— 

— 

— 

— 

378.00 

377.00 

— 

— 

— 

— 

— 

— 

A68 

11/15/1995 

1.1 

0 

— 

— 

— 

— 

— 

— 

— 

— 

485 

474 

— 

— 

— 

— 

— 

— 

A68 

11/29/1995 

ND 

<.2 

ND 

ND 

— 

— 

ND 

ND 

ND 

ND 

325.00 

300.00 

2.6 

— 

137 

1 

— 

236 

A68 

12/13/1995 

0 

0 

— 

— 

— 

— 

— 

— 

— 

— 

537 

515 

— 

— 

— 

— 

— 

— 

A68 

2/14/1996 

1.90 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

578.00 

563.00 

— 

— 

— 

— 

— 

— 

A68 

3/13/1996 

1.30 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

858.00 

799.00 

— 

— 

— 

— 

— 

— 

A68 

3/20/1996 

8.40 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

890.00 

847.00 

— 

— 

— 

— 

— 

— 

A68 

4/3/1996 

9.80 

— 

— 

— 

— 

— 

— 

— 

— 

— 

1141.00 

— 

— 

— 

— 

— 

— 

— 

A68 

4/9/1996 

15.00 

<5 

ND 

ND 

— 

— 

ND 

ND 

ND 

ND 

1100.00 

1100.00 

2.2 

- 

130 

1 

— 

220 

A68 

4/10/1996 

12.40 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

895.00 

832.00 

- 

- 

- 

- 

- 

- 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Lead 

Dissolved 

Lead 

Total 

Selenium 

Dissolved 

Selenium 

Total 

Strontium 

Dissolved 

Strontium 

Total 

Thallium 

Dissolved 

Thallium 

Total 

Vanadium 

Dissolved 

Vanadium 

Total  Zinc 

Dissolved 

Zinc 

Total 

Sodium 

Dissolved 

Sodium 

Sulfate 

Chloride 

TSS 

TDS 

n g/L 

M9/L 

h g/L 

m g/L 

m g/L 

m g/L 

h g/L 

h g/L 

m g/L 

m g/L 

m g/L 

h g/L 

Hg/L 

h g/L 

Mg/L 

m g/L 

mg/L 

mg/L 

CDPHE  Water  Quality  Standard 1 

— 

0.5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

280 

— 

— 

— 

— 

— 

— 

A68 

4/17/1996 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

5/1/1996 

16.10 

1.30 

- 

- 

- 

- 

- 

- 

- 

- 

591.00 

530.00 

- 

- 

- 

- 

- 

- 

A68 

5/8/1996 

27.90 

1.70 

— 

- 

- 

- 

- 

- 

- 

— 

499.00 

420.00 

— 

- 

— 

— 

— 

— 

A68 

5/15/1996 

36.10 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

395.00 

341.00 

- 

- 

- 

- 

- 

- 

A68 

5/21/1996 

43.00 

2.00 

ND 

ND 

- 

- 

ND 

ND 

ND 

ND 

370.00 

350.00 

0.8 

- 

29 

ND 

— 

80 

A68 

5/29/1996 

2.20 

1.00 

- 

- 

- 

- 

- 

- 

- 

- 

494.00 

470.00 

- 

- 

- 

- 

- 

- 

A68 

6/5/1996 

9.30 

3.70 

— 

- 

- 

- 

- 

- 

— 

— 

301.00 

319.00 

— 

- 

— 

— 

— 

— 

| A68 

6/12/1996 

3.60 

<1 

— 

— 

- 

- 

— 

- 

— 

— 

298.00 

289.00 

— 

- 

— 

— 

— 

— 

A68 

6/19/1996 

3.50 

<1 

— 

— 

- 

— 

— 

— 

— 

— 

267.00 

244.00 

— 

- 

— 

— 

— 

— 

A68 

6/26/1996 

2.40 

<1 

— 

— 

- 

— 

— 

— 

— 

— 

281.00 

262.00 

— 

- 

— 

— 

— 

— 

A68 

7/3/1996 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

A68 

7/10/1996 

3.60 

<1 

— 

— 

- 

— 

— 

— 

— 

— 

287.00 

263.00 

— 

- 

— 

— 

— 

— 

A68 

7/16/1996 

2.00 

<5 

ND 

ND 

- 

— 

ND 

ND 

ND 

ND 

310.00 

300.00 

1.5 

- 

63 

ND 

— 

140 

A68 

7/17/1996 

1.30 

<1 

— 

— 

- 

— 

— 

— 

— 

— 

293.00 

291.00 

— 

- 

— 

— 

— 

— 

A68 

8/7/1996 

<1 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

399.00 

392.00 

- 

- 

- 

- 

- 

- 

A68 

8/14/1996 

ND 

<5 

ND 

ND 

- 

- 

ND 

ND 

ND 

ND 

450.00 

430.00 

1.8 

- 

100.0 

ND 

- 

190.0 

A68 

8/21/1996 

1.10 

<1 

— 

— 

- 

— 

— 

— 

— 

— 

449.00 

437.00 

— 

- 

— 

— 

- 

— 

A68 

9/18/1996 

15.50 

<1 

— 

— 

- 

— 

— 

— 

— 

— 

427.00 

371.00 

— 

- 

— 

— 

— 

— 

A68 

10/1/1996 

1.40 

0.00 

0.00 

0.00 

- 

— 

— 

— 

0 

0 

431.80 

422.70 

— 

1.93 

86.2 

1.53 

— 

— 

A68 

10/1/1996 

1.40 

0.00 

0.00 

0.00 

- 

— 

— 

— 

0 

0 

431.80 

422.70 

— 

1.93 

86.2 

1.53 

— 

— 

A68 

10/16/1996 

1.70 

<1 

— 

— 

- 

— 

— 

— 

— 

— 

411.00 

285.00 

— 

- 

— 

— 

— 

— 

A68 

10/23/1996 

— 

0.00 

0.00 

— 

— 

— 

— 

— 

— 

— 

— 

494.00 

— 

— 

— 

— 

— 

— 

A68 

11/13/1996 

<1 

<1 

— 

— 

- 

— 

— 

— 

— 

— 

463.00 

477.00 

— 

- 

— 

— 

— 

— 

A68 

11/19/1996 

<30 

<30 

0.00 

0.00 

528.2 

523.8 

0.0 

0.0 

<4 

<4 

564.26 

573.65 

2.48 

2.26 

116.0 

— 

— 

— 

A68 

1/7/1997 

<5 

<5 

<5 

<5 

- 

— 

<5 

<5 

<5 

<5 

980.00 

1000.00 

3.4 

- 

140.0 

<1 

— 

280.0 

A68 

1/8/1997 

<30 

<30 

0.00 

0.00 

616.3 

566.7 

0.0 

0.0 

<4 

<4 

805.55 

736.76 

2.82 

2.37 

82.6 

— 

— 

— 

A68 

1/30/1997 

<30 

<30 

0.00 

0.00 

754.1 

700.0 

0.0 

0.0 

<4 

<4 

1024.87 

938.30 

3.34 

2.86 

155.0 

— 

— 

— 

A68 

2/25/1997 

<30 

51.70 

0.00 

0.00 

598.9 

605.9 

0.0 

0.0 

<4 

<4 

938.72 

860.34 

2.41 

2.47 

141.0 

— 

— 

— 

A68 

3/5/1997 

ND 

<5 

ND 

ND 

— 

— 

ND 

ND 

ND 

ND 

1200.00 

1300.00 

2.9 

— 

150.0 

ND 

— 

300.0 

A68 

3/12/1997 

6.90 

<1 

— 

— 

- 

— 

— 

— 

— 

— 

973.00 

954.00 

— 

- 

— 

— 

— 

— 

A68 

3/19/1997 

39.00 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

1399.00 

1179.00 

— 

— 

— 

— 

— 

— 

A68 

3/25/1997 

<30 

<30 

0.00 

0.00 

510.9 

439.1 

0.0 

0.0 

<4 

<4 

1543.79 

1239.50 

2.14 

1.93 

116.0 

— 

— 

— 

A68 

4/2/1997 

5.20 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

1210.00 

1192.00 

— 

— 

— 

— 

— 

— 

A68 

4/16/1997 

10.90 

0.00 

— 

— 

— 

— 

— 

— 

— 

— 

956.00 

937.00 

— 

— 

— 

— 

- 

— 

A68 

4/16/1997 

14.10 

<1 

— 

- 

— 

— 

— 

- 

— 

— 

1126.00 

1035.00 

— 

— 

— 

— 

- 

— 

A68 

4/29/1997 

<30 

<30 

0.00 

0.00 

396.6 

402.1 

0.0 

0.0 

<4 

<4 

928.70 

882.15 

1.89 

1.75 

92.0 

- 

- 

- 

A68 

4/30/1997 

7.30 

<1 

— 

- 

— 

— 

— 

- 

— 

— 

937.00 

852.00 

— 

— 

— 

— 

- 

— 

A68 

5/7/1997 

14.00 

<5 

ND 

ND 

- 

- 

ND 

ND 

ND 

ND 

700.00 

680.00 

1.5 

- 

69 

ND 

- 

130 

A68 

5/14/1997 

58.99 

<30 

0.00 

0.00 

223.7 

226.7 

0.0 

0.0 

<4 

<4 

772.32 

596.52 

1.12 

1.24 

45.6 

— 

- 

— 

A68 

5/21/1997 

<30 

<30 

0.00 

0.00 

186.1 

195.9 

0.0 

0.0 

<4 

<4 

452.23 

392.61 

0.91 

1.12 

39.9 

— 

- 

— 

A68 

5/21/1997 

20.10 

10.20 

— 

— 

— 

— 

— 

- 

— 

— 

478.00 

481.00 

— 

— 

— 

— 

- 

— 

A68 

5/28/1997 

3.40 

<1 

— 

— 

— 

— 

— 

— 

— 

— 

527.00 

511.00 

— 

— 

— 

— 

— 

— 

A68 

5/29/1997 

<30 

<30 

0.00 

0.00 

244.8 

253.9 

0.0 

0.0 

<4 

<4 

482.44 

482.42 

1.14 

1.44 

51.7 

— 

— 

— 

A68 

6/4/1997 

55.40 

1.70 

— 

— 

— 

— 

— 

— 

— 

— 

548.00 

454.00 

— 

— 

— 

— 

— 

— 

A68 

6/5/1997 

55.28 

<30 

0.00 

0.00 

141.9 

151.0 

0.0 

0.0 

<4 

<4 

373.71 

266.17 

0.68 

0.93 

27.6 

— 

— 

— 

A68 

6/11/1997 

<30 

<30 

0.00 

0.00 

177.5 

201.9 

0.0 

0.0 

<4 

<4 

390.57 

418.63 

0.90 

1.06 

36.0 

— 

— 

— 

A68 

6/11/1997 

10.10 

2.40 

— 

— 

— 

— 

— 

— 

— 

— 

630.00 

445.00 

— 

— 

— 

— 

— 

— 

A68 

6/16/1997 

45.30 

<30 

0.00 

0.00 

172.3 

192.0 

0.0 

0.0 

<4 

<4 

370.31 

385.33 

0.90 

1.05 

32.0 

— 

— 

— 

A68 

6/18/1997 

40.30 

0.00 

— 

— 

— 

— 

— 

— 

— 

— 

400.00 

351.00 

— 

— 

— 

— 

— 

— 

A68 

6/25/1997 

12.20 

2.80 

— 

— 

— 

— 

— 

- 

— 

— 

353.00 

349.00 

— 

— 

— 

— 

- 

— 

A68 

6/26/1997 

<30 

<30 

0.00 

0.00 

166.4 

170.1 

0.0 

0.0 

4.9 

<4 

327.50 

317.91 

0.88 

0.86 

32.6 

- 

- 

- 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Lead 

Dissolved 

Lead 

Total 

Selenium 

Dissolved 

Selenium 

Total 

Strontium 

Dissolved 

Strontium 

Total 

Thallium 

Dissolved 

Thallium 

Total 

Vanadium 

Dissolved 

Vanadium 

Total  Zinc 

Dissolved 

Zinc 

Total 

Sodium 

Dissolved 

Sodium 

Sulfate 

Chloride 

TSS 

TDS 

M9/L 

m g/L 

M9/L 

Mg/L 

m g/L 

m g/L 

h g/L 

m g/L 

Mg/L 

Mg/L 

m g/L 

m g/L 

m g/L 

m g/L 

m g/L 

m g/L 

mg/L 

mg/L 

CDPHE  Water  Quality  Standard 1 

— 

0.5 

-- 

— 

— 

— 

— 

— 

— 

— 

— 

280 

— 

— 

— 

— 

— 

— 

A68 

7/1/1997 

30.52 

<30 

0.00 

0.00 

155.6 

178.0 

0.0 

0.0 

<4 

<4 

271.66 

243.61 

0.78 

0.90 

31.1 

- 

- 

- 

A68 

7/2/1997 

3.20 

0.00 

— 

- 

- 

- 

- 

— 

- 

— 

171.00 

— 

— 

- 

— 

— 

— 

— 

A68 

7/9/1997 

8.00 

2,00 

ND 

ND 

— 

— 

ND 

ND 

ND 

ND 

340.00 

330.00 

1 

— 

40 

ND 

— 

90 

A68 

7/15/1997 

<30 

<30 

0.00 

0.00 

181.5 

195.5 

0.0 

0.0 

<4 

<4 

280.71 

264.47 

0.85 

0.97 

34.1 

— 

— 

— 

A68 

7/16/1997 

8.20 

0.00 

— 

- 

- 

- 

- 

- 

— 

— 

302.00 

340.00 

— 

- 

— 

— 

— 

— 

A68 

7/30/1997 

42.33 

<30 

0.00 

0.00 

189.0 

226.7 

0.0 

0.0 

6.5 

<4 

255.22 

255.32 

0.84 

1.07 

39.8 

- 

- 

- 

A68 

8/12/1997 

<30 

■'30 

0.00 

0.00 

238.5 

272.5 

0.0 

0.0 

<4 

<4 

354.71 

352.88 

1.01 

1.31 

50.5 

- 

- 

- 

A68 

8/13/1997 

- 

7.00 

- 

- 

- 

- 

- 

- 

- 

- 

- 

110.00 

- 

- 

52.0 

- 

- 

- 

A68 

8/13/1997 

2.90 

0.00 

- 

- 

- 

- 

- 

- 

- 

- 

324.00 

342.00 

- 

- 

- 

- 

- 

- 

A68 

9/11/1997 

1.00 

0.00 

- 

- 

- 

- 

- 

- 

- 

- 

419.00 

404*00 

- 

- 

- 

- 

- 

- 

A68 

9/11/1997 

ND 

<5 

ND 

ND 

- 

- 

ND 

ND 

ND 

ND 

420.00 

420.00 

1.9 

- 

98 

ND 

- 

160 

A68 

9/17/1997 

4.60 

0.00 

— 

— 

- 

— 

— 

— 

— 

— 

324.00 

306.00 

— 

- 

— 

— 

— 

— 

A68 

9/25/1997 

<30 

<30 

0.00 

0.00 

285.0 

287.9 

0.0 

0.0 

<4 

<4 

343.83 

309.27 

1.29 

1.33 

55.7 

- 

- 

- 

A68 

10/8/1997 

— 

<5 

— 

— 

- 

— 

— 

— 

— 

— 

— 

460.00 

— 

- 

76.0 

— 

— 

— 

A68 

10/15/1997 

6.20 

0.00 

- 

- 

- 

- 

- 

- 

- 

- 

325.00 

318.00 

- 

- 

- 

- 

- 

- 

A68 

10/22/1997 

32.67 

<30 

0.00 

0.00 

351.5 

331.4 

0.0 

0.0 

<4 

5.0 

460.57 

377.53 

2.61 

1.40 

75.3 

- 

- 

- 

A68 

11/12/1997 

1.60 

0.00 

— 

— 

- 

— 

— 

— 

— 

— 

500.00 

458.00 

— 

- 

— 

- 

- 

— 

A68 

11/12/1997 

3.00 

<5 

ND 

ND 

- 

— 

ND 

ND 

ND 

ND 

550.00 

570.00 

2 

- 

95 

ND 

— 

220 

A68 

11/25/1997 

45.21 

<30 

0.00 

0.00 

439.0 

459.6 

0.0 

0.0 

<4 

<4 

528.49 

498.57 

2.90 

1.95 

110.0 

— 

— 

— 

A68 

12/3/1997 

— 

<5 

— 

— 

- 

— 

— 

— 

— 

— 

— 

617.00 

— 

— 

107.0 

— 

— 

— 

A68 

12/17/1997 

3.40 

0.00 

— 

— 

- 

— 

— 

— 

— 

— 

677.00 

669.00 

— 

- 

— 

— 

— 

— 

A68 

12/23/1997 

<30 

<30 

0.00 

0.00 

513.8 

555.6 

0.0 

0.0 

<4 

<4 

664.10 

610.89 

2.24 

2.37 

130.0 

— 

— 

— 

A68 

1/7/1998 

2.00 

1.00 

ND 

ND 

- 

- 

ND 

ND 

ND 

ND 

860.00 

810.00 

2.6 

- 

140 

ND 

— 

300 

A68 

2/4/1998 

— 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

610.00 

— 

— 

— 

— 

— 

— 

A68 

2/12/1998 

<30 

<30 

0.00 

0.00 

586.9 

600.7 

0.0 

0.0 

<4 

<4 

647.27 

600.08 

2.63 

2.56 

150.2 

— 

— 

— 

A68 

3/4/1998 

0.00 

0.00 

— 

— 

- 

— 

— 

— 

— 

— 

1078.00 

651.00 

— 

- 

— 

— 

— 

— 

A68 

3/5/1998 

2.00 

<1 

ND 

ND 

— 

— 

ND 

ND 

ND 

ND 

650.00 

700.00 

2.8 

— 

160 

ND 

— 

330 

A68 

3/16/1998 

48.27 

<30 

0.00 

0.00 

563.5 

566.4 

0.0 

0.0 

<4 

<4 

831.26 

837.23 

2.59 

2.24 

286.0 

— 

— 

— 

A68 

3/18/1998 

1.60 

0.00 

— 

— 

— 

— 

— 

— 

— 

— 

780.00 

781.00 

— 

— 

— 

— 

— 

— 

A68 

4/1/1998 

3.30 

0.00 

— 

— 

- 

— 

— 

— 

— 

— 

950.00 

925.00 

— 

- 

— 

— 

— 

— 

A68 

4/8/1998 

— 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

1510.00 

— 

— 

149 

— 

— 

— 

A68 

4/15/1998 

4.30 

0.00 

— 

— 

— 

— 

— 

— 

— 

— 

1540.00 

1457.00 

— 

— 

— 

— 

— 

— 

A68 

4/23/1998 

<30 

<30 

0.00 

0.00 

571.5 

551.1 

0.0 

0.0 

<4 

<4 

1326.13 

1181.10 

2.78 

2.70 

135.0 

— 

— 

— 

A68 

4/29/1998 

9.30 

0.00 

— 

— 

— 

— 

— 

— 

— 

— 

1256.00 

1194,00 

— 

— 

— 

— 

— 

— 

A68 

5/5/1998 

11.40 

0.00 

— 

— 

— 

— 

— 

— 

— 

— 

896.00 

637.00 

— 

— 

— 

— 

- 

— 

A68 

5/6/1998 

<30 

<30 

0.00 

0.00 

311.6 

338.2 

0.0 

0.0 

<4 

<4 

668.59 

742.03 

1.70 

1.73 

75.0 

- 

- 

- 

A68 

5/7/1998 

6.00 

<1 

ND 

ND 

— 

— 

ND 

ND 

ND 

ND 

820.00 

840.00 

1.9 

— 

78 

ND 

- 

160 

A68 

5/13/1998 

5.50 

0.00 

- 

- 

- 

- 

- 

- 

- 

- 

567.00 

523.00 

- 

- 

- 

- 

- 

- 

A68 

5/20/1998 

10.70 

0.00 

— 

- 

— 

— 

— 

- 

— 

— 

457.00 

444.00 

— 

— 

— 

— 

- 

— 

A68 

5/27/1998 

6.10 

0.00 

— 

- 

— 

— 

— 

- 

— 

— 

372.00 

353.00 

— 

— 

— 

— 

- 

— 

A68 

5/29/1998 

33.98 

<30 

0.00 

0.00 

206.0 

191.0 

0.0 

0.0 

<4 

<4 

344.57 

288.79 

1.06 

1.06 

36.0 

— 

- 

— 

A68 

6/2/1998 

60.27 

<30 

0.00 

0.00 

175.5 

162.6 

0.0 

0.0 

<4 

<4 

378.58 

282.70 

0.93 

0.86 

31.0 

— 

— 

— 

A68 

6/3/1998 

28.10 

0.00 

— 

- 

— 

— 

— 

- 

— 

— 

299.00 

241.00 

— 

— 

— 

— 

- 

— 

A68 

6/9/1998 

<30 

33.23 

0.00 

0.00 

206.7 

226.4 

0.0 

0.0 

<4 

<4 

325.00 

297.17 

1.31 

1.14 

43.0 

— 

— 

— 

A68 

6/10/1998 

28.1 

0 

— 

- 

— 

— 

— 

- 

— 

— 

299 

241 

— 

— 

— 

— 

- 

— 

A68 

6/10/1998 

— 

<5 

— 

- 

— 

— 

— 

- 

— 

— 

— 

320.00 

— 

— 

40 

— 

- 

— 

A68 

6/17/1998 

3.70 

0.00 

— 

- 

— 

— 

— 

- 

— 

— 

264.00 

245.00 

— 

— 

— 

— 

- 

— 

A68 

6/17/1998 

4.7 

1.1 

— 

- 

— 

— 

— 

- 

— 

— 

— 

— 

— 

— 

— 

— 

- 

— 

A68 

6/24/1998 

<30 

<30 

0.00 

0.00 

155.1 

169.2 

0.0 

0.0 

<4 

<4 

241.12 

245.43 

0.808 

0.87 

32.0 

— 

— 

— 

A68 

6/24/1998 

10.70 

0.00 

— 

- 

— 

— 

— 

- 

— 

— 

452.00 

256.00 

— 

— 

— 

— 

- 

— 

A68 

7/1/1998 

7.00 

<1 

ND 

ND 

- 

- 

ND 

ND 

ND 

ND 

280.00 

280.00 

0.80 

- 

34.00 

ND 

- 

86.00 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Lead 

Dissolved 

Lead 

Total 

Selenium 

Dissolved 

Selenium 

Total 

Strontium 

Dissolved 

Strontium 

Total 

Thallium 

Dissolved 

Thallium 

Total 

Vanadium 

Dissolved 

Vanadium 

Total  Zinc 

Dissolved 

Zinc 

Total 

Sodium 

Dissolved 

Sodium 

Sulfate 

Chloride 

TSS 

TDS 

m g/L 

h g/L 

Mg/L 

m g/L 

m 

h g/L 

mq/ l 

m g/L 

m g/L 

m g/L 

m g/L 

m g/L 

m g/L 

m g/L 

m g/L 

pg/L 

mg/L 

mg/L 

CDPHE  Water  Quality  Standard 1 

— 

0.5 

— 

~ 

— 

— 

— 

— 

— 

— 

— 

280 

— 

— 

— 

— 

— 

— 

A68 

7/9/1998 

<30 

<30 

0.00 

0.00 

178.6 

198.5 

0.0 

0.0 

<4 

<4 

230.92 

227.25 

0.854 

1.03 

37.0 

- 

- 

- 

A68 

7/15/1998 

2.10 

0.00 

- 

- 

- 

- 

- 

- 

- 

- 

274.00 

295.00 

- 

- 

- 

- 

- 

- 

A68 

7/22/1998 

<30 

<30 

0.00 

0.00 

284.9 

278.3 

0.0 

0.0 

<4 

<4 

260.45 

226.21 

1.32 

1.27 

59.0 

— 

— 

— 

A68 

7/22/1998 

3.90 

0.00 

- 

- 

- 

- 

- 

- 

- 

- 

311.00 

298.00 

- 

- 

- 

- 

- 

- 

A68 

8/5/1998 

— 

5.00 

— 

- 

- 

- 

- 

- 

— 

— 

— 

310.00 

— 

- 

63 

— 

— 

— 

A68 

8/26/1998 

1.90 

0.00 

- 

- 

- 

- 

- 

- 

- 

- 

358.00 

342.00 

- 

- 

- 

- 

- 

- 

A68 

9/2/1998 

4.70 

1.20 

- 

- 

- 

- 

- 

- 

ND 

ND 

320.00 

335.00 

- 

1.67 

73.4 

0.81 

- 

- 

| A68 

9/2/1998 

4.70 

1.20 

- 

- 

- 

- 

- 

- 

ND 

ND 

320.00 

335.00 

- 

1.67 

73.4 

0.81 

- 

- 

A68 

9/9/1998 

ND 

<1 

ND 

ND 

— 

— 

ND 

ND 

ND 

ND 

390.00 

420.00 

2.00 

— 

99.00 

ND 

— 

230.00 

A68 

9/16/1998 

0.00 

0.00 

— 

— 

— 

— 

— 

— 

— 

— 

360.00 

298.00 

— 

- 

— 

— 

— 

— 

A68 

9/30/1998 

<30 

<30 

0.00 

0.00 

501.9 

499.8 

0.0 

0.0 

<4 

<4 

362.24 

350.99 

2.31 

2.22 

108.0 

- 

- 

- 

A68 

10/7/1998 

— 

<5 

— 

— 

— 

- 

— 

— 

— 

— 

— 

460.00 

— 

- 

101 

— 

— 

— 

A68 

11/3/1998 

3.00 

<1 

ND 

ND 

— 

— 

ND 

ND 

ND 

ND 

600.00 

660.00 

2.2 

- 

110 

2 

— 

220 

A68 

11/18/1998 

3.20 

0.00 

— 

— 

— 

— 

— 

— 

— 

— 

590.00 

594.00 

— 

- 

— 

— 

— 

— 

A68 

12/2/1998 

- 

<5 

- 

- 

- 

- 

- 

- 

- 

- 

- 

765.00 

- 

- 

125 

- 

- 

- 

A68 

1/6/1999 

2.00 

<1 

ND 

ND 

- 

- 

ND 

ND 

ND 

ND 

760.00 

860.00 

2.40 

- 

150.00 

1.00 

- 

280.00 

A68 

1/6/1999 

2.00 

<1 

ND 

ND 

— 

— 

ND 

ND 

ND 

ND 

760.00 

860.00 

2.4 

- 

150 

1 

— 

280 

A68 

2/4/1999 

— 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

810.00 

— 

- 

176 

— 

— 

— 

A68 

2/17/1999 

0.00 

<30 

0.00 

0.00 

0.0 

620.1 

0.0 

0.0 

0.0 

<4 

0.00 

640.18 

— 

2.713 

— 

— 

— 

— 

A68 

2/24/1999 

11.70 

<3 

— 

— 

— 

— 

— 

— 

— 

— 

806.00 

732.00 

— 

- 

— 

— 

— 

— 

A68 

3/3/1999 

4.00 

<1 

-2.00 

-2.00 

— 

— 

ND 

ND 

ND 

ND 

920.00 

1000.00 

2.60 

— 

150.00 

1.00 

— 

280.00 

A68 

3/17/1999 

2.00 

<3 

— 

— 

— 

— 

— 

— 

— 

— 

845.00 

798.00 

— 

— 

— 

— 

— 

— 

A68 

4/1/1999 

2.90 

<3 

— 

— 

— 

— 

— 

— 

— 

— 

697.00 

635.00 

— 

— 

— 

— 

— 

— 

A68 

4/7/1999 

— 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

790.00 

— 

— 

133 

— 

— 

— 

A68 

4/26/1999 

5.80 

1.80 

— 

— 

— 

— 

— 

— 

— 

— 

530.00 

485.00 

— 

— 

— 

— 

— 

— 

A68 

4/29/1999 

0.00 

<30 

0.00 

0.00 

0.0 

509.4 

0.0 

0.0 

0.0 

<4 

0.00 

898.94 

— 

2.406 

— 

— 

— 

— 

A68 

5/6/1999 

6.00 

<1 

-2.00 

ND 

— 

— 

ND 

ND 

ND 

ND 

1800.00 

1900.00 

2.10 

— 

120.00 

3.00 

— 

270.00 

A68 

6/9/1999 

— 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

270.00 

— 

— 

30 

— 

— 

— 

A68 

6/23/1999 

21.60 

0.60 

— 

— 

— 

— 

— 

— 

ND 

ND 

297.80 

224.70 

— 

0.79 

25 

ND 

— 

— 

A68 

6/23/1999 

21.60 

0.60 

— 

— 

— 

— 

— 

— 

ND 

ND 

297.80 

224.70 

— 

0.79 

25 

ND 

— 

— 

A68 

7/7/1999 

— 

5.00 

— 

— 

— 

— 

— 

— 

— 

— 

— 

288.00 

— 

— 

35 

— 

— 

— 

A68 

8/4/1999 

3.00 

<1 

<5 

<5 

— 

— 

<5 

<5 

<5 

<5 

280.00 

290.00 

1.2 

— 

39 

<1 

— 

120 

A68 

8/4/1999 

3.00 

<1 

<5 

<5 

— 

— 

<5 

<5 

<5 

<5 

280.00 

290.00 

1.2 

— 

39 

<1 

- 

120 

A68 

8/19/1999 

— 

<30 

— 

— 

— 

294.429 

— 

— 

— 

<4 

— 

296.18 

— 

1.419 

— 

— 

— 

— 

A68 

9/1/1999 

3.00 

<1 

<5 

<5 

— 

— 

<1 

<1 

<5 

<5 

320.00 

310.00 

1.5 

— 

62 

2 

- 

140 

A68 

9/16/1999 

4.10 

3.20 

2.70 

<2 

— 

— 

— 

— 

— 

— 

468.20 

406.30 

— 

— 

— 

— 

- 

— 

A68 

10/6/1999 

— 

<5 

— 

- 

— 

— 

— 

— 

— 

— 

— 

506.00 

— 

— 

94 

— 

- 

— 

A68 

10/14/1999 

8.30 

5.60 

4.00 

2.60 

— 

— 

— 

— 

— 

— 

400.60 

260.40 

— 

— 

— 

— 

- 

— 

A68 

11/3/1999 

2.00 

<1 

<5 

<5 

— 

— 

<1 

<1 

<5 

<5 

470.00 

720.00 

2.2 

— 

110 

<1 

- 

260 

A68 

11/17/1999 

11.30 

9.90 

<2 

2.90 

— 

— 

— 

— 

— 

— 

569.10 

564.00 

— 

— 

— 

— 

- 

— 

A68 

12/1/1999 

— 

<5 

— 

- 

— 

— 

— 

— 

— 

— 

— 

697.00 

— 

— 

137 

— 

- 

— 

A68 

1/5/2000 

1.00 

<1 

<5 

<5 

— 

— 

<5 

<5 

<5 

<5 

630.00 

700.00 

2.4 

— 

170 

1 

— 

250 

A68 

2/2/2000 

— 

<5 

— 

- 

— 

— 

— 

— 

— 

— 

— 

787.00 

— 

— 

158 

— 

- 

— 

A68 

2/28/2000 

4.90 

<3 

2.90 

<2 

— 

— 

— 

— 

— 

— 

772.00 

615.40 

— 

— 

— 

— 

— 

— 

A68 

3/1/2000 

2.00 

<1 

<5 

<5 

— 

— 

<1 

<1 

<5 

<5 

630.00 

710.00 

3 

— 

190 

4 

- 

290 

A68 

3/15/2000 

2.80 

<3 

2.10 

<2 

— 

— 

— 

— 

— 

— 

797.10 

721.10 

— 

— 

— 

— 

- 

— 

A68 

4/5/2000 

— 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

1060.00 

— 

— 

165 

— 

— 

— 

A68 

5/3/2000 

14.00 

3.00 

<5 

<5 

— 

— 

<1 

<1 

<5 

<5 

460.00 

440.00 

1.2 

— 

52 

<1 

- 

100 

A68 

6/7/2000 

— 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

320.00 

— 

— 

37 

— 

— 

— 

A68 

7/5/2000 

2.00 

<1 

<5 

<5 

— 

— 

<1 

<1 

<5 

<5 

340.00 

340.00 

1.6 

— 

80 

<1 

- 

150 

A68 

8/2/2000 

- 

<5 

- 

- 

- 

- 

- 

- 

- 

- 

- 

420.00 

- 

- 

99 

- 

- 

- 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Lead 

Dissolved 

Lead 

Total 

Selenium 

Dissolved 

Selenium 

Total 

Strontium 

Dissolved 

Strontium 

Total 

Thallium 

Dissolved 

Thallium 

Total 

Vanadium 

Dissolved 

Vanadium 

Total  Zinc 

Dissolved 

Zinc 

Total 

Sodium 

Dissolved 

Sodium 

Sulfate 

Chloride 

TSS 

TDS 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

pg/L 

mg/L 

mg/L 

CDPHE  Water  Quality  Standard 1 

— 

0.5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

280 

— 

— 

— 

— 

— 

— 

! A68 

9/6/2000 

19.00 

<1 

<5 

<5 

- 

- 

<1 

<1 

<5 

<5 

540.00 

520.00 

2.1 

- 

110 

2 

- 

210 

A68 

10/4/2000 

- 

<5 

- 

- 

- 

- 

- 

- 

- 

- 

- 

510.00 

- 

- 

126 

- 

- 

- 

A68 

11/1/2000 

11.00 

<1 

<5 

<5 

- 

- 

<1 

<1 

<5 

<5 

540.00 

510.00 

2.2 

- 

120 

2 

— 

230 

A68 

12/6/2000 

- 

<5 

- 

- 

- 

- 

- 

- 

- 

- 

- 

648.00 

- 

- 

139 

- 

- 

- 

A68 

1/3/2001 

2.00 

<1 

<5 

<5 

- 

- 

<1 

<1 

<5 

<5 

820.00 

780.00 

3 

- 

180 

1 

— 

290 

A68 

2/7/2001 

- 

<5 

- 

- 

- 

- 

- 

- 

- 

- 

- 

680.00 

- 

- 

147 

- 

- 

- 

A68 

3/14/2001 

4.00 

<1 

<5 

<5 

- 

- 

<1 

<1 

<50 

<5 

710.00 

780.00 

- 

2.9 

150 

1 

- 

280 

A68 

4/4/2001 

- 

<5 

- 

- 

- 

- 

- 

- 

- 

- 

- 

1070.00 

- 

- 

146 

- 

- 

- 

A68 

5/2/2001 

32.00 

2.00 

<5 

<5 

- 

- 

<1 

<1 

<5 

<5 

710.00 

630.00 

1.4 

- 

51 

2 

- 

110 

A68 

6/6/2001 

— 

<5 

— 

— 

- 

— 

— 

— 

— 

— 

— 

310.00 

— 

- 

32 

— 

— 

— 

A68 

7/6/2001 

3.00 

<1 

<5 

<5 

- 

- 

<1 

<1 

<.005 

<.005 

250.00 

250.00 

1 

- 

45 

<1 

- 

110 

A68 

8/1/2001 

— 

<5 

— 

— 

- 

— 

— 

— 

— 

— 

— 

346.00 

— 

- 

73 

— 

— 

— 

A68 

10/3/2001 

- 

<5 

- 

- 

- 

- 

- 

- 

- 

- 

- 

506.00 

- 

- 

131 

- 

- 

- 

A68 

12/5/2001 

— 

<5 

— 

— 

- 

— 

— 

— 

— 

— 

— 

750.00 

— 

- 

184 

— 

— 

— 

A68 

1/2/2002 

2.20 

<1 

<3 

<3 

- 

- 

<.001 

<.001 

<3 

<3 

830.00 

890.00 

3.2 

- 

230 

1.4 

- 

330 

A68 

3/6/2002 

22.00 

<1 

<3 

<3 

- 

- 

<1 

<1 

<50 

<5 

610.00 

600.00 

3.1 

- 

150 

1.4 

- 

260 

A68 

4/3/2002 

— 

<5 

— 

— 

- 

— 

— 

— 

— 

— 

— 

510.00 

— 

- 

121 

— 

- 

— 

A68 

5/1/2002 

— 

<5 

— 

— 

- 

— 

— 

— 

— 

— 

— 

422.00 

— 

- 

66 

— 

— 

— 

A68 

6/5/2002 

0.20 

<1 

<1 

<1 

— 

— 

— 

— 

<5 

— 

261.00 

255.00 

— 

0.9 

54.7 

0.7 

— 

122 

A68 

6/27/2002 

<3 

<3 

<2 

<2 

— 

— 

— 

— 

— 

— 

293.10 

278.90 

— 

— 

— 

— 

— 

— 

A68 

7/3/2002 

<5 

<5 

<2 

<2 

— 

— 

— 

— 

— 

— 

357.00 

340.00 

— 

2.54 

105 

0.47 

— 

161 

A68 

7/17/2002 

3.70 

<3 

2.60 

<2 

— 

— 

— 

— 

— 

— 

328.10 

314.60 

— 

— 

— 

— 

— 

— 

A68 

8/7/2002 

— 

<5 

— 

— 

- 

— 

— 

— 

— 

— 

— 

496.00 

— 

- 

118 

— 

— 

— 

A68 

8/14/2002 

<3 

<3 

<2 

<2 

— 

— 

— 

— 

— 

— 

435.40 

413.40 

— 

— 

— 

— 

— 

— 

A68 

9/4/2002 

2.00 

<1 

<1 

1.00 

- 

- 

<1 

<1 

<1 

<1 

545.00 

558.00 

— 

2.4 

132 

<1 

— 

240 

A68 

9/18/2002 

<3 

<3 

<2 

<2 

— 

— 

— 

— 

— 

— 

440.50 

416.60 

— 

- 

— 

— 

— 

— 

A68 

10/2/2002 

— 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

648.00 

— 

— 

112 

— 

— 

— 

A68 

10/25/2002 

<3 

<3 

2.70 

2.70 

— 

— 

— 

— 

— 

— 

634.20 

615.80 

— 

- 

— 

— 

— 

— 

A68 

1 1/6/2002 

3.00 

<1 

<1 

<1 

— 

— 

<1 

<1 

<1 

<1 

646.00 

641.00 

3.6 

— 

136 

<1 

— 

234 

A68 

11/12/2002 

2.00 

<3 

2.60 

3.80 

— 

— 

— 

— 

— 

— 

620.20 

593.90 

— 

- 

— 

— 

— 

— 

A68 

12/4/2002 

— 

<5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

877.00 

— 

— 

157 

— 

— 

— 

A68 

12/8/2002 

2.30 

<3 

3.90 

<2 

— 

— 

— 

— 

— 

— 

820.10 

778.10 

— 

— 

— 

— 

— 

— 

A68 

1/8/2003 

3.70 

<3 

3.10 

<2 

— 

— 

— 

— 

— 

— 

863.20 

831.70 

— 

— 

— 

— 

— 

— 

A68 

1/9/2003 

3.00 

<1 

<1 

<1 

— 

— 

<1 

<1 

<1 

<1 

743.00 

718.00 

<1 

— 

154 

<1 

— 

259 

A68 

2/1/2003 

<3 

2.40 

6.40 

<2 

— 

— 

— 

— 

— 

— 

681.90 

672.00 

— 

— 

— 

— 

- 

— 

A68 

2/5/2003 

— 

<5 

— 

- 

— 

— 

— 

— 

— 

— 

— 

850.00 

— 

— 

175 

— 

- 

— 

A68 

3/9/2003 

6.60 

<3 

2.10 

<2 

— 

— 

— 

— 

— 

— 

692.70 

708.80 

— 

— 

— 

— 

- 

— 

A68 

4/24/2003 

2.30 

<3 

<2 

<2 

- 

- 

- 

- 

- 

- 

698.00 

657.30 

- 

- 

- 

- 

- 

- 

A68 

5/7/2003 

<3 

<3 

<2 

<2 

— 

— 

— 

— 

— 

— 

549.40 

518.50 

— 

— 

— 

— 

- 

— 

A68 

5/7/2003 

3.91 

<1 

<2.5 

<2.5 

— 

— 

<1 

<1 

<1 

<1 

594.50 

552.50 

2.72 

— 

76.1 

17.1 

- 

168.76 

A68 

6/2/2003 

28.5 

0 

0 

0 

— 

— 

— 

— 

— 

— 

442.1 

0 

— 

— 

— 

— 

- 

— 

A68 

7/2/2003 

<3 

<3 

7.00 

<2 

— 

— 

— 

— 

— 

— 

338.60 

289.90 

— 

— 

— 

— 

— 

— 

A68 

7/2/2003 

2.21 

<1 

0.73 

0.66 

— 

— 

<1 

<1 

<1 

<1 

302.70 

318.10 

<1 

— 

57.4 

3.18 

- 

123.33 

A68 

8/14/2003 

33.70 

<3 

2.10 

2.30 

— 

— 

— 

— 

— 

— 

397.50 

319.50 

— 

— 

— 

— 

— 

— 

A68 

9/11/2003 

5.20 

<3 

4.30 

<2 

— 

— 

— 

— 

— 

— 

626.90 

545.60 

— 

— 

— 

— 

- 

— 

A68 

9/11/2003 

7.00 

— 

<.5 

- 

— 

— 

<1 

- 

<1 

— 

620.00 

546.00 

— 

— 

— 

<1 

- 

171 

A68 

10/4/2003 

2.70 

<3 

<2 

<2 

— 

— 

— 

— 

— 

— 

393.00 

375.60 

— 

— 

— 

— 

- 

— 

A68 

1 1/6/2003 

4.00 

<1 

0.70 

1.10 

— 

— 

<1 

<1 

<1 

<1 

731.00 

701.00 

2.8 

— 

140 

<1 

- 

271 

A68 

12/29/2003 

4.60 

<3 

3.20 

<2 

— 

— 

— 

— 

— 

— 

693.00 

674.70 

— 

— 

— 

— 

- 

— 

A68 

3/3/2004 

3.10 

<3 

3.00 

4.50 

— 

— 

— 

- 

— 

— 

672.40 

639.90 

— 

— 

— 

— 

- 

— 

A68 

3/3/2004 

3.00 

<1 

<.5 

<.5 

- 

- 

<1 

<1 

<1 

<1 

734.00 

701.00 

2.7 

- 

164 

<1 

~ 

289 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Lead 

Dissolved 

Lead 

Total 

Selenium 

Dissolved 

Selenium 

Total 

Strontium 

Dissolved 

Strontium 

Total 

Thallium 

Dissolved 

Thallium 

Total 

Vanadium 

Dissolved 

Vanadium 

Total  Zinc 

Dissolved 

Zinc 

Total 

Sodium 

Dissolved 

Sodium 

Sulfate 

Chloride 

TSS 

TDS 

m g/L 

M9/L 

mi  l 

m g/L 

m g/L 

m g/L 

m g/L 

m g/L 

Hg/L 

m g^ 

m g/L 

h g/L 

m g/L 

m g/L 

u g/L 

h g/L 

mg/L 

mg/L 

CDPHE  Water  Quality  Standard 1 

— 

0.5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

280 

— 

— 

— 

— 

— 

— 

! A68 

4/16/2004 

13.90 

<3 

7.00 

<2 

- 

- 

- 

- 

- 

- 

1106.80 

1 074,00 

- 

- 

- 

- 

- 

- 

A68 

5/5/2004 

7.40 

<3 

14.80 

<2 

- 

- 

- 

- 

- 

- 

671.00 

572.80 

- 

- 

- 

- 

- 

- 

A68 

5/5/2004 

12.00 

2.00 

0.90 

<.5 

- 

- 

<1 

<1 

<1 

<1 

960.00 

580.00 

1.5 

- 

65 

3.2 

— 

122 

A68 

5/28/2004 

6.70 

3,30 

<2 

<2 

- 

- 

- 

- 

— 

- 

348.40 

209.60 

— 

- 

— 

— 

— 

— 

A68 

6/17/2004 

3.00 

<3 

6.50 

6.40 

- 

- 

- 

- 

— 

— 

375.60 

353.60 

— 

- 

— 

— 

— 

— 

A68 

7/7/2004 

3.00 

<1 

<1 

<1 

- 

- 

<1 

<1 

1 

<1 

326.00 

295.00 

1.1 

- 

62.2 

<1 

- 

134 

A68 

7/7/2004 

6.5 

<3 

8.1 

0 

- 

- 

- 

- 

- 

- 

336.1 

331.9 

- 

- 

- 

- 

- 

- 

A68 

8/19/2004 

<3 

<3 

6.70 

<2 

- 

- 

- 

- 

- 

- 

555.00 

431.90 

- 

- 

- 

- 

- 

- 

A68 

9/1/2004 

2.00 

<1 

6.00 

<6 

- 

- 

<1 

<1 

<100 

<1 

672.00 

512.00 

3 

- 

135 

<1 

- 

221 

A68 

9/15/2004 

0 

<3 

18.6 

18.1 

- 

- 

- 

- 

- 

- 

548.5 

510.7 

- 

- 

- 

- 

- 

- 

A68 

10/14/2004 

6.50 

<3 

8.10 

<2 

- 

- 

- 

- 

- 

- 

336.10 

331.90 

- 

- 

- 

- 

- 

- 

A68 

11/10/2004 

2.00 

1.00 

0.50 

0.50 

- 

— 

1 

1 

1 

1 

622.00 

588.00 

— 

3 

— 

1 

— 

203 

A68 

11/10/2004 

<3 

<3 

4.90 

7.40 

— 

— 

— 

— 

— 

— 

650.10 

645.30 

— 

- 

— 

— 

— 

— 

A68 

12/8/2004 

<3 

<3 

4.50 

3.10 

— 

— 

— 

— 

— 

— 

703.10 

675.50 

— 

- 

— 

— 

— 

— 

A68 

1/20/2005 

3.59 

<3 

<2 

<2 

- 

- 

- 

- 

- 

- 

689.33 

679.29 

- 

- 

- 

- 

- 

- 

A68 

2/15/2005 

4.56 

<3 

6.01 

3.73 

- 

- 

- 

- 

- 

- 

966.42 

944.98 

- 

- 

- 

- 

- 

- 

A68 

03/02/2005 

4 

<1 

0.7 

1 

— 

— 

<1 

<1 

<100 

<1 

1120 

1120 

— 

3 

— 

<1 

— 

284 

A68 

3/13/2005 

3.29 

<3 

3.66 

<2 

— 

— 

— 

— 

— 

— 

1099.18 

1056.70 

— 

- 

— 

— 

— 

— 

A68 

4/9/2005 

7.50 

<3 

4.13 

<2 

— 

— 

— 

— 

— 

— 

1103.82 

1043.59 

— 

- 

— 

— 

— 

— 

A68 

5/4/2005 

3.38 

<3 

2.80 

<2 

— 

— 

— 

— 

— 

— 

1048.03 

1007.38 

— 

- 

— 

— 

— 

— 

A68 

05/04/2005 

4 

<1 

<.5 

4.2 

— 

— 

<1 

<1 

<100 

<1 

1070 

1030 

— 

3 

— 

7 

— 

211 

A68 

6/9/2005 

7 

<3 

0 

0 

— 

— 

— 

— 

— 

— 

405.1 

380 

— 

— 

— 

— 

— 

— 

A68 

7/6/2005 

0 

<3 

0 

5 

- 

— 

— 

— 

— 

— 

306.3 

285.8 

— 

- 

— 

— 

— 

— 

A68 

07/06/2005 

4 

<1 

<.5 

<.5 

— 

— 

<1 

<1 

<100 

<1 

293 

312 

— 

1 

— 

<1 

— 

82 

A68 

8/10/2005 

<3 

<3 

<2 

<2 

— 

— 

— 

— 

— 

— 

257.8 

265.1 

— 

- 

— 

— 

— 

— 

A68 

9/14/2005 

<3 

<3 

<2 

<2 

— 

— 

— 

— 

— 

— 

453.6 

446.4 

— 

- 

— 

— 

— 

— 

A68 

9/15/2005 

2 

<1 

0.6 

<.5 

— 

— 

<1 

<1 

<100 

<1 

447 

428 

— 

2 

— 

<1 

— 

204 

A68 

10/13/2005 

1.2 

<3 

<2 

<2 

- 

— 

— 

— 

— 

— 

447.7 

416.8 

— 

- 

— 

— 

— 

— 

A68 

1 1/2/2005 

<3 

<3 

<2 

<2 

— 

— 

— 

— 

— 

— 

537 

499,6 

— 

— 

— 

— 

— 

— 

A68 

1 1/2/2005 

2 

<1 

<.5 

0.5 

— 

— 

<1 

<1 

<100 

<1 

535 

552 

— 

2 

— 

<1 

— 

190 

A68 

12/20/2005 

<3 

<3 

<2 

5.2 

— 

— 

— 

— 

— 

— 

691.1 

658.1 

— 

— 

— 

— 

— 

— 

A68 

1/6/2006 

<3 

<3 

<2 

<2 

— 

— 

— 

— 

— 

— 

744.1 

734.5 

— 

— 

— 

— 

— 

— 

A68 

01/06/2006 

2 

<1 

0.6 

0.9 

— 

— 

— 

— 

<100 

<1 

756 

772 

— 

3 

160 

<1 

— 

241 

A68 

2/8/2006 

<3 

<3 

7.2 

3.8 

— 

— 

- 

— 

- 

— 

1020.2 

1015.2 

— 

— 

— 

- 

— 

— 

A68 

3/15/2006 

<3 

<3 

2.6 

<2 

— 

— 

- 

— 

- 

— 

920.8 

893.4 

— 

— 

— 

- 

— 

— 

A68 

03/15/2006 

2 

<1 

<.5 

<.5 

- 

- 

- 

- 

<100 

<1 

972 

955 

- 

3 

169 

<1 

- 

278 

A68 

4/5/2006 

6.7 

<3 

5.3 

2.7 

— 

— 

- 

— 

- 

— 

1213.5 

1171.5 

— 

— 

— 

- 

— 

— 

A68 

5/10/2006 

5 

<3 

<2 

<2 

- 

- 

- 

- 

- 

- 

520.7 

490.2 

- 

- 

- 

- 

- 

- 

A68 

05/10/2006 

3 

<1 

<.5 

<.5 

— 

— 

- 

— 

<100 

<1 

521 

495 

— 

1 

66 

<1 

— 

136 

A68 

05/16/2006 

— 

<1 

— 

<.5 

— 

— 

- 

— 

- 

<1 

— 

301 

— 

<1 

40 

<1 

— 

97 

A68 

6/6/2006 

17.2 

<3 

4.1 

<2 

— 

— 

- 

— 

- 

— 

326.1 

292.2 

— 

— 

— 

- 

— 

— 

A68 

7/12/2006 

<3 

<3 

4.4 

6.6 

— 

— 

— 

— 

— 

— 

340.6 

326 

— 

— 

— 

— 

— 

— 

A68 

07/12/2006 

2 

<1 

<.5 

<.5 

— 

— 

- 

— 

<100 

<1 

355 

336 

— 

1 

65 

<1 

— 

150 

A68 

8/2/2006 

4.1 

<3 

<2 

<2 

— 

— 

— 

— 

— 

— 

370.1 

360.1 

— 

— 

— 

— 

— 

— 

A68 

9/6/2006 

3.7 

<3 

<2 

<2 

— 

— 

- 

— 

- 

— 

599.7 

390.5 

— 

— 

— 

- 

— 

— 

A68 

09/06/2006 

2 

<1 

0.9 

0.7 

— 

— 

- 

— 

<100 

<1 

474 

455 

— 

2 

101 

<1 

— 

178 

A68 

10/11/2006 

3.8 

<3 

<2 

<2 

— 

— 

- 

— 

- 

— 

400.7 

376.6 

— 

— 

— 

- 

— 

— 

A68 

11/1/2006 

<3 

<3 

<2 

<2 

— 

— 

- 

— 

- 

— 

538.1 

529.6 

— 

— 

— 

- 

— 

— 

A68 

11/01/2006 

2 

<1 

0.6 

<.5 

— 

— 

- 

— 

<100 

<1 

608 

576 

— 

2 

95 

3 

— 

170 

A68 

12/5/2006 

<3 

<3 

11.3 

7.6 

— 

— 

- 

— 

- 

— 

637.3 

634.7 

— 

— 

— 

- 

— 

— 

A68 

1/11/2007 

3.7 

<3 

<2 

<2 

- 

- 

- 

~ 

- 

- 

692 

668.2 

- 

- 

- 

- 

- 

- 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Lead 

Dissolved 

Lead 

Total 

Selenium 

Dissolved 

Selenium 

Total 

Strontium 

Dissolved 

Strontium 

Total 

Thallium 

Dissolved 

Thallium 

Total 

Vanadium 

Dissolved 

Vanadium 

Total  Zinc 

Dissolved 

Zinc 

Total 

Sodium 

Dissolved 

Sodium 

Sulfate 

Chloride 

TSS 

TDS 

m g/L 

Hg/L 

Hg/L 

ng/L 

ng/L 

h g/L 

h g/L 

h g/L 

m g/L 

h g/L 

h g/L 

h g/L 

h g/L 

ng/L 

h g/L 

h g/L 

mg/L 

mg/L 

CDPHE  Water  Quality  Standard 1 

— 

0.5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

280 

— 

— 

— 

— 

— 

— 

! A68 

2/6/2007 

<3 

<3 

<2 

<2 

- 

- 

- 

- 

- 

- 

838.9 

670.9 

- 

- 

- 

- 

- 

- 

A68 

3/7/2007 

<3 

<3 

6.4 

3.1 

- 

- 

- 

- 

- 

- 

732.9 

7076 

- 

- 

- 

- 

- 

- 

A68 

03/07/2007 

2 

<1 

<.5 

<30 

- 

- 

- 

- 

<100 

<1 

769 

762 

— 

3 

159 

<1 

— 

282 

A68 

4/2/2007 

<3 

<3 

4.1 

8.2 

- 

- 

- 

- 

- 

- 

698.1 

665.8 

- 

- 

- 

- 

- 

- 

A68 

05/11/2007 

6 

<1 

<.5 

<.5 

- 

- 

- 

- 

<100 

<1 

412 

355 

— 

<1 

46 

<1 

— 

84 

A68 

5/11/2007 

4.3 

4.5 

13.3 

0 

- 

- 

- 

- 

- 

- 

380.5 

357.3 

900 

916 

- 

- 

- 

- 

A68 

6/5/2007 

11.9 

<3 

0 

0 

- 

- 

- 

- 

- 

— 

298.7 

254.8 

671 

591 

— 

— 

— 

— 

A68 

6/14/2007 

3.4 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

256 

254 

- 

925 

0.037 

<.5 

- 

- 

A68 

6/14/2007 

3.4 

<1 

- 

- 

- 

- 

- 

- 

- 

- 

256 

254 

- 

925 

0.037 

<.5 

- 

- 

A68 

7/11/2007 

3.4 

3.4 

0 

0 

— 

— 

— 

— 

— 

— 

269.2 

249.7 

1074 

980 

— 

— 

— 

— 

A68 

07/11/2007 

2 

<1 

<.5 

<.5 

- 

- 

- 

- 

<100 

<1 

288 

284 

— 

2 

61 

<1 

— 

126 

A68 

8/6/2007 

55.8 

<3 

48.4 

53.9 

— 

— 

— 

— 

— 

— 

300.1 

218.9 

1182 

1086 

— 

— 

— 

— 

A68 

9/5/2007 

7.4 

<3 

12.3 

11.7 

- 

- 

- 

- 

- 

- 

347.4 

309.5 

2238 

2100 

- 

- 

- 

- 

A68 

09/05/2007 

<5 

<5 

<.5 

<1 

— 

— 

— 

— 

<100 

<100 

360 

350 

— 

2.5 

103 

<1 

— 

160 

A68 

10/25/2007 

7.8 

3.5 

- 

- 

- 

- 

- 

- 

- 

- 

418.5 

396.1 

- 

- 

- 

- 

- 

- 

A68 

1 1/07/2007 

2 

<1 

<.5 

0.6 

— 

— 

— 

— 

<100 

<1 

509 

498 

— 

2 

108 

<1 

— 

183 

A68 

12/5/2007 

4.8 

<3 

0 

0 

— 

— 

— 

— 

— 

— 

611.3 

601.6 

2247 

2205 

— 

— 

— 

— 

A68 

1/2/2008 

<1 

<1 

0.60 

0.60 

— 

— 

<1 

— 

<1 

<1 

701 .00 

680.00 

— 

3 

150 

<1 

— 

248 

A68 

1/2/2008 

0 

<3 

92.7 

0 

— 

— 

— 

— 

— 

— 

1082.8 

819.6 

5807 

2919 

— 

— 

— 

— 

A68 

3/12/2008 

2.00 

<1 

<.5 

0.50 

— 

— 

<1 

— 

<1 

<1 

1330.00 

1250.00 

— 

3 

164 

<1 

— 

226 

A68 

4/10/2008 

5.3 

<3 

0 

0 

— 

— 

— 

— 

— 

— 

1728.1 

1622.2 

2712 

2670 

— 

— 

— 

— 

A68 

5/7/2008 

7.1 

<3 

0 

0 

— 

— 

— 

— 

— 

— 

532.6 

487.6 

1358 

1362 

— 

— 

— 

— 

A68 

5/7/2008 

6.00 

<1 

<.5 

<.5 

— 

— 

<1 

<1 

<100 

<1 

661.00 

585.00 

— 

2 

69 

<1 

— 

109 

A68 

6/3/2008 

42.7 

4 

0 

0 

— 

— 

— 

— 

— 

— 

339.2 

220.7 

766 

629 

— 

— 

— 

— 

A68 

7/9/2008 

3.7 

<3 

0 

0 

— 

— 

— 

— 

— 

— 

276 

261.8 

685 

572 

— 

— 

— 

— 

A68 

7/9/2008 

3.00 

<1 

2.00 

<.5 

— 

— 

<1 

<1 

<100 

<1 

296.00 

282.00 

— 

<1 

44 

<1 

— 

110 

A68 

8/5/2008 

4.8 

3.3 

0 

0 

— 

— 

— 

— 

— 

— 

267.4 

249 

1027 

970 

— 

— 

— 

— 

A68 

9/3/2008 

6.3 

4.3 

0 

0 

— 

— 

— 

— 

— 

— 

365.4 

354.9 

1449 

1418 

— 

— 

— 

— 

A68 

9/3/2008 

3 

<1 

<.5 

<.6 

— 

— 

<1 

<1 

<100 

<1 

429 

408 

— 

2 

100 

<1 

— 

182 

A68 

10/6/2008 

6.5 

4.6 

0 

0 

— 

— 

— 

— 

— 

— 

425.1 

403.9 

1879 

1756 

— 

— 

— 

— 

A68 

1 1/7/2008 

5.7 

4.6 

0 

0 

— 

— 

— 

— 

— 

— 

672.6 

656.8 

2496 

2238 

— 

— 

— 

— 

A68 

1 1/7/2008 

2.00 

1.00 

<.5 

<.6 

— 

— 

<1 

<1 

<1 

<1 

748.00 

731.00 

— 

3 

— 

<1 

— 

245 

A68 

12/3/2008 

6.4 

4.7 

0 

0 

— 

— 

— 

— 

— 

— 

556.7 

545.8 

2225 

2317 

— 

— 

— 

— 

A68 

3/4/2009 

6.9 

4.6 

0 

0 

— 

— 

— 

— 

— 

— 

841 

784.5 

2783 

2628 

— 

— 

— 

— 

A68 

3/4/2009 

2 

<1 

0.9 

0.5 

- 

- 

<1 

<1 

<100 

<1 

884 

894 

— 

— 

161 

<1 

— 

260 

A68 

4/6/2009 

9.7 

3.7 

0 

0 

- 

- 

- 

- 

- 

- 

659.1 

615*5 

2307 

2330 

- 

- 

- 

- 

A68 

5/13/2009 

120 

<1 

0.8 

<.5 

- 

- 

<1 

<1 

<100 

<1 

520 

219 

— 

<1 

33 

<1 

— 

87 

A68 

5/13/2009 

75.8 

3.3 

0 

0 

- 

- 

- 

- 

- 

- 

418.4 

244.9 

837 

779 

- 

- 

- 

- 

A68 

5/19/2009 

52.3 

<1.0 

<1.0 

<1.0 

- 

- 

— 

— 

— 

— 

405 

295 

— 

0.912 

29.4 

0.5 

— 

— 

A68 

6/2/2009 

5.2 

3 

0 

0 

- 

- 

— 

— 

— 

— 

328.2 

317.4 

676 

630 

— 

— 

— 

— 

A68 

6/16/2009 

2.5 

<1.0 

<1.0 

<1.0 

- 

— 

— 

— 

— 

— 

324 

270 

— 

1.3 

45.5 

0.5 

— 

— 

A68 

7/8/2009 

0 

<3 

0 

0 

— 

— 

— 

— 

— 

— 

250.8 

247.8 

1037 

1125 

— 

— 

— 

— 

A68 

7/8/2009 

— 

<3 

<3 

<5 

<5 

— 

— 

— 

— 

— 

— 

250.8 

— 

1.0 

0.5 

1.1 

— 

— 

A68 

7/8/2009 

2 

<1 

<.8 

<1 

— 

— 

<1 

<1 

<100 

<1 

288 

274 

— 

<1 

46 

<1 

— 

104 

A68 

7/14/2009 

2.1 

<1.0 

<1.0 

<1.0 

- 

- 

— 

— 

— 

— 

270 

268 

— 

1.43 

58.6 

0.5 

— 

— 

A68 

8/12/2009 

0 

<3 

0 

0 

- 

- 

— 

— 

— 

— 

283.4 

276.4 

1708 

1601 

— 

— 

— 

— 

A68 

8/18/2009 

1.4 

<1.0 

<1.0 

<1.0 

— 

— 

— 

— 

— 

— 

333 

332 

— 

1.83 

107 

0.7 

— 

— 

A68 

9/16/2009 

4.3 

<3 

0 

0 

- 

- 

— 

— 

— 

— 

385.5 

367.2 

1930 

1824 

— 

— 

— 

— 

A68 

9/16/2009 

8 

<1 

<.5 

<.5 

— 

— 

<1 

<1 

<100 

<1 

476 

427 

— 

1 

112 

3 

— 

210 

A68 

9/22/2009 

2.0 

<1.0 

<1.0 

<1.0 

- 

- 

— 

— 

— 

— 

413 

407 

— 

2.36 

112 

0.7 

<20 

210 

A68 

10/5/2009 

3.2 

<3 

0 

0 

- 

- 

- 

- 

- 

- 

437.7 

417.6 

1933 

1870 

- 

- 

- 

- 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Sample 
Location  ID 

DATE 

Total 

Lead 

Dissolved 

Lead 

Total 

Selenium 

Dissolved 

Selenium 

Total 

Strontium 

Dissolved 

Strontium 

Total 

Thallium 

Dissolved 

Thallium 

Total 

Vanadium 

Dissolved 

Vanadium 

Total  Zinc 

Dissolved 

Zinc 

Total 

Sodium 

Dissolved 

Sodium 

Sulfate 

Chloride 

TSS 

TDS 

m g/L 

Mg/L 

m9/l 

m g/L 

m g/L 

m g/L 

m g/L 

m g/L 

m g/L 

m g/L 

Mg/L 

m g/L 

Mg/L 

Mg/L 

m g/L 

m g/L 

mg/L 

mg/L 

CDPHE  Water  Quality  Standard 1 

— 

0.5 

— 

— 

— 

— 

— 

— 

— 

— 

— 

280 

— 

— 

— 

— 

— 

— 

! A68 

11/4/2009 

1.00 

<1 

<.5 

0.90 

— 

— 

<1 

<1 

<100 

<1 

487.00 

470.00 

— 

2 

132 

<1 

— 

219 

A68 

11/5/2009 

0 

<3 

0 

0 

- 

- 

- 

- 

- 

- 

114.7 

0 

19155 

3113 

- 

- 

- 

- 

A68 

11/17/2009 

1.9 

<1.0 

<1.0 

<1.0 

- 

- 

- 

- 

- 

- 

581 

567 

- 

2.87 

141 

<0.5 

<20 

250 

A68 

12/1/2009 

3.7 

<3 

0 

0 

- 

- 

- 

- 

- 

- 

508.1 

488.5 

2075 

2070 

- 

- 

- 

- 

A68 

2/17/2010 

2.7 

<1.0 

<1.0 

<1.0 

- 

- 

- 

- 

- 

— 

663 

702 

— 

3.3 

167 

0.6 

300 

<20 

A68 

3/2/2010 

4.1 

<3 

0 

0 

- 

- 

- 

- 

- 

- 

579.5 

530.4 

2502 

2360 

- 

- 

- 

- 

A68 

3/17/2010 

2.4 

<1.0 

1.6 

<1.0 

- 

- 

- 

- 

- 

- 

597 

610 

- 

3.4 

153 

0.9 

270 

<20 

A68 

4/16/2010 

3.6 

<3 

0 

0 

- 

- 

- 

- 

- 

- 

1001.2 

933.7 

2759 

2623 

- 

- 

- 

- 

A68 

5/5/2010 

3.8 

<3 

0 

0 

- 

- 

- 

- 

- 

- 

464 

441.5 

1526 

1463 

- 

- 

- 

- 

A68 

5/5/2010 

3 

1.00 

<.7 

0.70 

— 

— 

<1 

<1 

<100 

<1 

458.00 

444.00 

— 

2 

70 

<1 

— 

143 

A68 

6/2/2010 

13.3 

<3 

0 

0 

- 

- 

- 

- 

- 

— 

296.8 

263.7 

716 

732 

- 

— 

— 

— 

A68 

6/2/2010 

15.3 

<1.0 

<1.0 

<1.0 

— 

— 

- 

— 

— 

— 

318 

286 

— 

1.3 

32.5 

<0.5 

81 

<20 

A68 

7/8/2010 

5.4 

4.2 

0 

0 

— 

— 

— 

— 

— 

— 

270.1 

265.3 

1418 

1208 

- 

— 

— 

— 

A68 

7/8/2010 

2.00 

<1 

<.6 

<.5 

— 

— 

<1 

<1 

<100 

<1 

310.00 

283 

— 

2 

67 

<1 

— 

120 

A68 

7/13/2010 

1.5 

<1.0 

<1.0 

<1.0 

- 

- 

- 

- 

- 

- 

273 

261 

- 

1.7 

70.6 

0.42 

150 

<20 

A68 

8/10/2010 

3.4 

<3 

0 

0 

- 

- 

— 

- 

- 

- 

346.8 

303.7 

1259 

1140 

- 

- 

- 

- 

A68 

9/9/2010 

0 

<3 

0 

0 

— 

— 

— 

— 

— 

— 

342.4 

318.5 

1812 

1797 

— 

— 

— 

— 

A68 

9/9/2010 

3.00 

<1 

<.6 

<.5 

— 

— 

<1 

<1 

<100 

<1 

366.00 

344 

— 

2 

100 

<1 

— 

213 

A68 

9/14/2010 

2.2 

<1.0 

<1.0 

<1.0 

— 

— 

— 

— 

— 

— 

380 

410 

— 

2.3 

101 

0.5 

330 

<20 

A68 

10/4/2010 

0 

<3 

0 

0 

— 

— 

— 

— 

— 

— 

359 

337.1 

1914 

1740 

— 

— 

— 

— 

A68 

11/2/2010 

1.7 

<1.0 

<1.0 

<1.0 

— 

— 

— 

— 

— 

— 

441 

436 

— 

2.8 

109 

0.7 

210 

<20 

A68 

11/3/2010 

<1 

2.00 

<.5 

<.5 

— 

— 

<1 

<1 

<100 

<1 

384.00 

348 

— 

2 

108 

<1 

— 

173 

A68 

11/3/2010 

0 

<3 

0 

0 

— 

— 

— 

-- 

— 

— 

371.6 

354.8 

2025 

2077 

— 

— 

— 

— 

A68 

12/7/2010 

0 

<3 

0 

0 

— 

— 

— 

— 

— 

— 

408.6 

386.8 

2308 

2309 

— 

— 

— 

— 

A68 

1/5/2011 

<3 

<3 

<5 

<5 

— 

— 

— 

— 

— 

— 

510.1 

494.3 

2.9 

2.6 

— 

— 

— 

— 

A68 

1/5/2011 

<1 

<1 

0.80 

0.90 

— 

— 

1 

<1 

<100 

<1 

530.00 

530 

— 

3 

144 

1 

264 

184 

A68 

2/11/2011 

3.9 

<3 

<5 

<5 

— 

— 

— 

— 

— 

— 

720.8 

689.4 

1.9 

1.9 

— 

— 

— 

— 

A68 

3/9/201 1 

<3 

<3 

<5 

<5 

— 

— 

— 

— 

— 

— 

748.1 

716.9 

2.3 

2.3 

— 

— 

— 

— 

A68 

3/9/201 1 

4 

<1 

0.8 

0.5 

— 

— 

<1 

<1 

<100 

<1 

814 

799 

— 

3 

167 

1 

— 

265 

A68 

3/15/2011 

5.4 

<1.0 

<1.0 

<1.0 

— 

— 

— 

— 

— 

— 

874 

874 

— 

3.34 

129 

1.3 

<20 

260 

A68 

4/6/201 1 

6.5 

<3 

<5 

<5 

— 

— 

— 

— 

— 

— 

1034.9 

949.6 

1.5 

1.5 

— 

— 

— 

— 

A68 

5/4/201 1 

4 

<1 

0.5 

<.5 

— 

— 

<1 

<1 

<100 

<1 

916 

916 

— 

2 

126 

2 

— 

211 

A68 

5/8/201 1 

13.4 

<3 

<5 

<5 

— 

— 

— 

— 

— 

— 

612.6 

544.5 

0.4 

0.4 

— 

— 

— 

— 

A68 

6/3/201 1 

10.9 

<3 

<5 

<5 

— 

— 

— 

— 

— 

— 

345.4 

290.4 

0.5 

0.4 

— 

— 

— 

— 

A68 

6/14/2011 

19.6 

<1.0 

<1.0 

<1.0 

— 

— 

— 

— 

— 

— 

307 

274 

— 

1.01 

31.1 

<0.5 

<20 

79 

A68 

7/5/201 1 

4.1 

<3 

<5 

<5 

— 

— 

— 

— 

— 

— 

229 

211 

<.1 

<.1 

— 

— 

— 

— 

A68 

7/19/2011 

4.9 

<1.0 

<1.0 

<1.0 

— 

— 

— 

— 

— 

— 

252 

237 

— 

0.943 

39 

<0.5 

<20 

94 

A68 

8/1/2011 

<3 

<3 

<5 

<5 

— 

— 

— 

— 

— 

— 

232 

221.1 

0.3 

0.3 

— 

— 

— 

— 

A68 

8/16/2011 

1.7 

<1.0 

<1.0 

<1.0 

— 

— 

— 

— 

— 

— 

290 

282 

— 

1.83 

75.4 

<0.5 

<20 

190 

A68 

9/7/201 1 

<3 

<3 

<5 

<5 

— 

— 

— 

— 

— 

— 

245.2 

236 

0.4 

0.4 

— 

— 

— 

— 

A68 

9/7/201 1 

2 

<1 

<.5 

<.5 

— 

— 

<1 

<1 

<100 

<1 

317 

311 

- 

2 

102 

<1 

- 

203 

A68 

9/13/2011 

1.7 

<1.0 

<1.0 

<1.0 

— 

— 

— 

— 

— 

— 

317 

311 

— 

2.39 

105 

<0.5 

<20 

200 

A68 

10/7/2011 

<3 

<3 

<5 

<5 

— 

— 

— 

— 

— 

— 

414 

386.4 

0.5 

0.4 

— 

— 

— 

— 

A68 

10/18/2011 

1.7 

<1.0 

<1.0 

<1.0 

— 

— 

— 

— 

— 

— 

399 

393 

— 

2.34 

103 

0.6 

<20 

190 

A68 

11/2/2011 

<3 

<3 

<5 

<5 

— 

— 

— 

— 

— 

— 

370.1 

340 

1.6 

1.8 

— 

— 

— 

— 

A68 

11/2/2011 

2 

<1 

<.5 

<.5 

- 

- 

<1 

<1 

<100 

<1 

451 

421 

- 

3 

117 

<1 

- 

194 

A68 

12/7/2011 

<3 

<3 

<5 

<5 

-- 

-- 

-- 

- 

-- 

-- 

443.8 

411 

1.9 

1.9 

-- 

-- 

-- 

-- 
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Table  A-1 


Animas  River  Stakeholder  Group  Surface  Water  Sample  Results  - Chemicals  of  Interest 


Notes: 

1 . Colorado  Department  of  Public  Health  and  Environment  (CDPHE),  2014.  Standards  are  stated  as  dissolved  phase  (e.g.,  filtered  with  a 0.45  micron  filter). 
If  there  is  more  than  one  dissolved  phase  standard  then  the  lowest  standard  was  used,  excluding  calculated  hardness  based  table  value  standards. 

2.  --  = not  applicable  / not  available 

3.  BOLD  Concentration  exceeded  noted  Colorado  Water  Quality  Standard 

8.  mg/L  = milligrams  per  liter 

9.  pg/L  = micrograms  per  liter 

10.  < 0.01  = concentration  below  laboratory  reporting  limit 

11.  Source  - http://www.animasriverstakeholdersgroup.org/page11.html 
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1.0  INTRODUCTION 

This  Quality  Assurance  Project  Plan  (QAPP)  comprises  Appendix  B of  the  draft  High-Flow 
Surface  Water  Investigation  Work  Plan  for  the  Mayflower  Mill  and  Tailings  Impoundments  Area 
(Work  Plan).  The  Work  Plan  is  a precursor  to  a more  extensive  hydrogeologic  investigation 
work  plan  that  will  be  prepared  in  the  near  future.  The  purpose  of  this  QAPP  is  to  describe  the 
quality  assurance  and  quality  control  (QA/QC)  policies  and  procedures  that  will  be  used  during 
data  collection  and  evaluation  conducted  in  support  of  the  surface  water  investigation  proposed 
to  investigate  the  water  quality  in  the  Animas  River  in  the  area  adjacent  to  the  Mayflower  Mill 
and  Tailings  Impoundments  Area  near  Silverton,  Colorado.  There  are  four  tailings 
impoundments  which  are  associated  with  the  Mayflower  milling  operation  and  the  former 
Sunnyside  Mine.  The  tailings  impoundments  are  located  approximately  one  mile  to  the 
northeast  and  upstream  of  Silverton  on  the  right  bank  of  the  Animas  River. 

The  QAPP  describes  the  measures  that  shall  be  employed  during  the  surface  water 
investigation  to  assure  that  data  generated  are  of  a known  and  defensible  quality  in  relation  to 
the  overall  objectives  of  the  investigation.  These  measures  will  assure  that  the  precision  and 
accuracy  of  program  data  are  known  and  documented;  sample  collection,  analysis,  and 
reporting  are  complete;  and  samples  are  representative  of  tested  environmental  media.  This 
plan  also  provides  guidance  for  documentation  of  information  collected  in  the  field,  including 
field  quality  control  data;  maintenance  of  documented  sample  custody  and  laboratory  analytical 
procedures;  and  quality  control  data  for  data  verification  and  validation. 

The  QAPP  was  prepared  in  accordance  with  EPA  guidance  on  Quality  Assurance  Project  Plans 
(EPA,  2002;  EPA  QA/G-5)  and  EPA  Requirements  for  Quality  Assurance  Project  Plans  (EPA, 
2001 ; EPA  AQ/R-5).  It  is  comprised  of  the  following  four  basic  project  plan  elements: 

• project  management; 

• data  generation  and  acquisition; 

• data  review,  validation,  and  usability;  and 

• data  assessment  and  oversight. 

The  subsections  that  follow  provide  the  four  EPA  project  plan  elements  (EPA,  2002),  and  each 
presents  the  topics  applicable  to  that  element  with  appropriate  Site-specific  content,  as  needed 
for  planning  the  surface  water  investigation. 
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2.0  PROJECT  MANAGEMENT 

This  section  addresses  project  administrative  functions  and  project  concerns,  goals,  and 
approaches  to  be  followed  during  implementation  of  the  surface  water  investigation. 

2.1  Problem  Definition  and  Background 

Previous  investigations  in  the  study  area  have  identified  elevated  levels  of  metals  in  the  upper 
Animas  River,  some  of  which  are  above  Colorado  water  quality  standards.  The  current  sources 
of  metal  loads  and  their  effects  on  river  water  quality  remain  uncertain.  Therefore,  collection  of 
additional  surface  water  data  is  needed  to  identify  those  sources,  where  possible.  Specifically, 
additional  data  are  needed  to  better  understand  the  relationship,  if  any,  between  the  Mayflower 
Mill  and  Tailings  Impoundments  Area  and  metals  concentrations  in  the  surface  water  of  the 
upper  Animas  River  adjacent  to  and  downstream  from  this  area. 

2.2  Project  Description 

The  Work  Plan  presents  the  rationale  and  scope  of  data  collection  and  monitoring  activities 
planned  to  achieve  the  investigation  objective  described  above.  The  data  collection  activities 
associated  with  the  surface  water  investigation  are  described  in  detail  in  Section  5.0  of  the  Work 
Plan. 


2.3  Project  Organization 

The  surface  water  investigation  is  being  conducted  by  Sunnyside  Gold  Corporation  (Sunnyside). 

Sunnyside’s  responsibilities  include  preparation  of  project  planning  documents,  collection  of 
data  needed  to  complete  the  surface  water  investigation  and  data  analysis  and  interpretation  as 
needed  to  complete  the  investigation. 

Sunnyside’s  project  team  for  the  surface  water  investigation  includes: 

• Formation  Environmental  LLC  (Formation),  Boulder,  CO  (environmental  services 
contractor);  and 

• ACZ  Laboratories  (ACZ),  Steamboat  Springs,  CO  (analytical  laboratory  contractor). 
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Sunnyside  Program  Manager  (Pat  Maley, Sunnyside  Gold  Corporation  [SGC]). 

Oversees  scheduling  and  management  of  all  technical  and  non-technical  aspects  of  the  project 
(e.g.,  field  activities,  data  collection,  data  analysis,  report  preparation,  scheduling,  costing)  and 
serves  as  primary  point  of  contact  with  agency  representatives. 

Sunnyside  Technical  Lead  (Linda  Schmoll,  Ph.D.,SGC). 

Reports  to  Sunnyside’s  Program  Manager  and  reviews  all  technical  aspects  of  the  project, 
including  work  plans,  QAPPs,  data  analyses,  data  reports,  etc. 

Sunnyside  Field  Representative  (Terry  Turner). 

Reports  to  Sunnyside’s  Program  Manager  and  oversees  all  field  aspects  of  the  project, 
including  sample  collection,  measurements,  and  data  collection. 

Formation  Project  Manager  (Brian  Hansen,  P.E.,  Formation) 

Oversees  scheduling  and  management  of  all  technical  and  non-technical  aspects  of  the  project 
(e.g.,  field  activities,  data  collection,  data  analysis,  report  preparation,  scheduling,  costing)  and 
reports  to  the  Sunnyside  Program  Manager.  Directs  the  Field  Investigations  Manager  and 
Project  QA  Manager.  Ensures  that  all  field  personnel  understand  the  scope  of  work  including 
QA/QC  requirements.  Responsible  for  ensuring  that  the  sampling  methods  and  data  analyses 
reflected  in  the  Sampling  and  Analysis  Plan  (SAP)  meet  the  objectives  of  the  Work  Plan. 
Reviews  and  approves  project  plans  and  all  project  deliverables. 

Field  Investigations  Manager  (Nat  Beal,  P.G.,  Formation) 

Plans  and  supervises  sampling  and  other  field  activities  and  coordinates  acquisition  of  any 
necessary  permits.  Schedules  and  manages  various  field  tasks  (e.g.,  sample  collection, 
measurements,  data  collection)  and  is  responsible  for  sample  transport  to  the  laboratory. 
Responsible  to  the  Sunnyside  and  Formation  Project  Managers  for  implementation  of  field 
sampling  activities,  QA/QC  measures,  and  health  and  safety  program  requirements  defined  in 
the  Appendix  D of  the  Work  Plan.  The  Field  Investigations  Manager  is  also  responsible  for 
ensuring  that  field  staff  have  appropriate,  hands-on  training  and  properly  utilize  the  project 
Standard  Operating  Procedures  (SOPs;  Appendix  C of  the  Work  Plan). 

Project  QA  Manager  (Peg  Seracuse,  Formation) 

Responsible  for  coordinating  the  development  and  approval  of  the  QAPP  and  its  supporting 
procedures  and  for  maintaining  the  current,  approved  version  of  the  QAPP  for  use  on  the 
project.  The  QA  Manager  participates  in  the  review  and  approval  of  all  project  deliverables, 
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assists  with  establishing  laboratory  contracts,  acts  as  a day-to-day  liaison  with  the  laboratories, 
directs  field  and  laboratory  audit  activities,  coordinates  any  subsequent  corrective  and 
preventive  actions,  if  needed,  and  communicates  regularly  with  the  Formation  Project  Manager 
and  Field  Investigations  Manager  regarding  any  laboratory  or  data  validation  concerns.  The  QA 
Manager  will  also  oversee  data  validation  efforts  and  coordinate  the  resolution  of  any  necessary 
corrective  actions  resulting  from  data  validation  activities,  including  any  quality  issues  that  may 
be  resolved  during  field  activities  (i.e.,  resampling  to  replace  unusable  samples). 

ACZ  Project  Manager  (Max  Janicek,  ACZ) 

Reviews  QAPP  and  ensures  laboratory  resources  are  available,  reviews  final  analytical  reports 
produced  by  the  laboratory,  coordinates  scheduling  of  laboratory  analyses,  and  supervises  in- 
house  chain-of-custody  procedures. 

2.4  Quality  Objectives  and  Criteria  for  Measurement  Data 

This  section  describes  the  required  quality  of  the  data  output  from  the  planning  process  used  to 
design  the  investigation  as  well  as  the  measurement  performance  criteria  established  to  assess 
the  field  and  laboratory  data  quality.  Measurement  performance  criteria  are  established  by 
defining  acceptance  criteria  and  quantitative  or  qualitative  goals  (e.g.,  control  limits)  for 
precision,  accuracy,  representativeness,  comparability,  and  completeness  (PARCC).  The 
definitions  of  PARCC  are  provided  below  along  with  the  acceptance  criteria  for  data  collected  in 
support  of  this  investigation. 

2.4.1  Data  Quality  Objectives 

The  data  quality  objectives  (DQOs)  for  this  program  are  presented  in  Section  4.0  of  the  Work 
Plan.  Consistent  with  EPA  guidelines  (EPA,  2006),  the  DQOs  describe  the  systematic  planning 
of  data  collection  activities  to  assure  that  the  proper  type,  quality,  and  quantity  of  data  are 
collected.  The  DQOs  shall  be  fulfilled  by  implementation  of  these  QA  and  QC  activities  during 
data  collection  in  support  of  the  investigation: 

• Following  specific  sampling  designs  (refer  to  the  Work  Plan); 

• Adherence  to  standardized  procedures  for  field  measurements,  sampling,  sample  handling, 
and  sample  chain  of  custody  (COC)  procedures; 

• Collection  and  analyses  of  field  and  laboratory  QC  samples,  as  discussed  in  Section  3.5.1 
and  in  Section  3.5.2,  respectively; 

• Analyses  of  samples  in  accordance  with  standard  method  protocols  selected  to  meet  the 
project’s  measurement  performance  goals  (Section  2.4.3)  and  detectability  requirements 
(Section  3.4.2); 

• Adherence  to  the  laboratory  analysis  methods,  and  their  associated  quality  control  steps, 
specified  for  analyses  of  environmental  samples  (Section  3.4.2); 
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• Implementation  of  laboratory-specific  preventative  maintenance  measures; 

• Data  review  and  reduction  by  the  laboratories; 

• Data  validation;  and 

• Quality  auditing  and  corrective/preventative  action  processes,  as  described  in  this  QAPP. 
2.4.2  Measurement  Performance  Criteria  - Definitions 

The  definitions  of  PARCC  are  provided  below  along  with  the  acceptance  criteria  for  data 
collected  in  support  of  the  investigation.  Equations  for  calculation  of  precision,  accuracy,  and 
completeness  are  also  provided  in  Table  2-1 . 

Precision 


Precision  is  the  level  of  agreement  among  repeated  measurements  of  the  same  characteristic. 
There  are  two  general  forms  of  uncertainty.  The  first  is  the  random  error  component  of  the  data 
collection  process.  The  second  is  inherent  stochastic  variability,  which  cannot  be  eliminated  but 
can  be  described. 

Data  precision  is  assessed  by  determining  the  agreement  between  replicate  measurements  of 
the  same  sample  and/or  measurements  of  duplicate  samples.  The  overall  random  error 
component  of  precision  is  a function  of  the  sampling  and  analytical  precision  and  is  assessed  by 
the  analysis  of  field  duplicates.  The  analytical  precision  is  determined  by  the  analysis  of  field 
duplicates  by  laboratories  and  by  replicate  analyses  of  the  same  sample.  An  analytical  duplicate 
is  the  preferred  measure  of  analytical  method  precision.  When  analytes  are  present  in  samples 
at  concentrations  below  or  near  the  quantitation  limit,  precision  may  be  evaluated  using 
duplicate  analyses  of  laboratory  prepared  samples  such  as  duplicate  laboratory  control  samples 
(LCS/LSCD)  and  duplicate  laboratory  matrix  spike  samples  (MS/MSD). 

Precision  can  be  measured  as  relative  percent  difference  (RPD)  or  as  relative  standard 
deviation  (RSD;  also  known  as  a coefficient  of  variation).  Formulae  for  both  are  presented  in 
Table  2-2. 

Accuracy 

Accuracy  is  the  degree  of  difference  between  the  measured  or  calculated  value  and  the  true 
value.  It  is  a measure  of  the  bias  or  systematic  error  of  the  entire  data  collection  process. 
Potential  sources  of  systematic  errors  include: 

• sample  collection  methods; 

• physical  or  chemical  instability  of  the  samples; 

• interference  effects  during  sample  analysis; 
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• calibration  of  the  measurement  system;  and 

• contamination. 

Data  accuracy  or  analytical  bias  may  be  evaluated  by  the  analysis  of  laboratory  control  samples 
(LCS)  and/or  matrix  spike  (MS)  samples,  with  results  expressed  as  a percentage  recovery 
measured  relative  to  the  true  (known)  concentration  (refer  to  Table  2-2  for  percent  recovery 
calculations). 

Field  equipment  and  laboratory  blanks  may  be  analyzed  to  assess  artifacts  introduced  during 
sampling,  transport,  and/or  analysis  that  may  affect  the  accuracy  of  the  data.  In  addition,  initial 
and  continuing  calibration  verification  samples  (ICV  and  CCV)  and  initial  and  continuing 
calibration  blanks  (ICB  and  CCB)  may  be  used  to  verify  that  the  sample  concentrations  are 
accurately  measured  by  the  analytical  instrument  throughout  the  analytical  run. 

Representativeness 

Data  representativeness  is  defined  as  the  degree  to  which  data  accurately  and  precisely 
represent  a characteristic  of  a population,  parameter  variations  at  a sampling  point,  or 
environmental  conditions.  Representativeness  is  a qualitative  parameter  that  is  most  concerned 
with  the  proper  design  of  the  sampling  program.  Representativeness  of  samples  shall  be 
achieved  through  the  careful  selection  of  sampling  locations  and  methods.  The  sampling 
program  described  in  Section  5.0  of  the  Work  Plan  has  been  designed  to  provide  samples  that 
are  representative  of  the  medium  being  sampled  as  well  as  a sufficient  number  of  samples  to 
meet  the  project  DQOs. 

Comparability 

Data  comparability  is  defined  as  the  measure  of  the  confidence  with  which  one  data  set  can  be 
compared  to  another.  Comparability  is  a qualitative  parameter  but  must  be  considered  in  the 
design  of  the  sampling  plan  and  selection  of  analytical  methods,  quality  control  protocols,  and 
data  reporting  requirements. 

Completeness 

Completeness  refers  to  the  amount  of  useable  data  produced  during  a sampling  and  analysis 
program.  The  procedures  established  in  this  QAPP  are  designed  to  ensure,  to  the  extent 
possible,  that  data  shall  be  valid  and  usable.  To  achieve  this  objective,  every  effort  shall  be 
made  to  collect  each  required  sample  and  to  avoid  sample  loss. 
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2.4.3  Measurement  Performance  Goals 

This  section  identifies  numerical  goals  for  precision,  accuracy,  and  completeness  for  the  various 
environmental  media.  Failure  to  meet  these  goals  shall  be  considered  in  the  data  validation 
process  described  in  Section  4.0. 

Precision 


Precision  shall  be  determined  on  field  data  and  laboratory  analysis  data  by  the  analysis  of  field 
duplicates,  laboratory  replicates,  matrix  spike  and  matrix  spike  duplicate  results  and  evaluation 
of  the  RPD  for  these  various  paired  measurements.  The  RPD  goals  for  measures  of  precision 
associated  with  the  analytical  methods  are  presented  in  Tables  2-2  through  2-5. 

Accuracy 

Sampling  accuracy  shall  be  determined  by  the  collection  and  analysis  of  equipment  blanks,  at 
the  frequencies  described  in  Section  3.4. 

Laboratory  accuracy  is  determined  by  the  analysis  of  calibration  and  method  blanks,  calibration 
verification  samples,  laboratory  control  samples  or  standard  reference  materials,  and  matrix 
spike  samples.  Method  blank  goals  shall  be  that  blanks  contain  less  than  the  reporting  limit  for 
each  target  parameter.  Accuracy  goals  for  the  specific  laboratory  analysis  methods  that  will  be 
relied  on  to  generate  data  for  the  investigation  are  summarized  in  Tables  2-2  through  2-5. 

Representativeness 

Representativeness  is  addressed  by  the  description  of  the  sampling  techniques  and  the 
rationale  used  to  select  the  sampling  locations.  Sampling  methods  are  established  by  the  SOPs 
provided  in  Appendix  B of  the  Work  Plan.  Sample  representativeness  is  also  evaluated  using 
the  RPDs  for  field  duplicate  results  and  by  a review  of  the  results  of  field  blanks  (i.e.,  equipment 
blanks  as  appropriate  to  sampling  methods). 

Representativeness  of  individual  sample  analyses  will  be  described  on  the  basis  of  results 
obtained  from  associated  laboratory  quality  control  samples.  The  representativeness  of  sample 
analyses  will  be  considered  acceptable  as  long  as  any  detectable  concentrations  of  analytes  in 
associated  field  and  method  blanks  are  less  than  the  reporting  limit. 

Comparability 

Comparability  shall  be  ensured  by  analyzing  samples  obtained  in  accordance  with  appropriate 
SOPs  and  the  referenced  standard  laboratory  analysis  methods.  All  data  should  be  calculated 
and  reported  in  units  consistent  with  standard  reporting  procedures  so  that  the  results  of  the 
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analyses  can  be  compared  with  those  of  other  laboratories,  if  necessary.  In  general,  data  shall 
be  reported  in  pg/L  for  water  matrices. 

Completeness 

The  project’s  completeness  goals  are  95  percent  for  groundwater  analyses. 

2.5  Training  Requirements 

Field  personnel  shall  be  trained  in  the  requirements  of  the  Work  Plan  and  this  QAPP  at  a project 
meeting  prior  to  the  initiation  of  field  activity.  All  personnel  shall  read  the  Work  Plan  documents, 
including  this  QAPP,  prior  to  the  start  of  field  work  and  shall  acknowledge  that  they  have  read 
the  documents  at  the  time  of  the  project  meeting.  In  addition,  prior  to  conducting  sampling 
activities,  the  Field  Investigations  Manager,  or  designee,  shall  review  field  procedures  and 
sampling  requirements  in  order  to  better  ensure  that  samples  are  collected  and  handled 
according  to  Work  Plan  and  QAPP  requirements.  Field  personnel  will  also  be  trained  in  the  use 
of  field  equipment,  decontamination  procedures,  and  COC  procedures  in  accordance  with  SOPs 
used  for  this  project  (refer  to  Appendix  B of  the  Work  Plan).  One  hard  copy  of  the  current 
approved  version  of  the  Work  Plan  shall  be  maintained  for  ready-reference  purposes  in  the  field 
vehicle  or  field  office.  All  field  team  members  shall  have  access  to  *.pdf  format  files  of  the 
complete  Work  Plan  through  their  personal  laptop  computers. 

2.6  Documentation  and  Records 

This  section  describes  the  management  of  project  documents  and  records,  including  this  QAPP. 
All  field  documentation  will  be  conducted  in  accordance  with  the  procedures  described  in  SOP 
No.  1 , Field  Documentation  (Appendix  B of  the  Work  Plan). 

2.6.1  Field  Logbooks 

Documentation  of  observations  in  the  field  provides  information  on  conditions  at  the  time  of 
sampling  and  a permanent  record  of  field  activities.  Field  observations  and  data  collected  during 
sampling  activities  will  be  recorded  with  waterproof  ink  in  a permanently  bound  weatherproof 
field  log  book  with  consecutively  numbered  pages,  or  on  field  forms  associated  with  the 
individual  SOPs  found  in  Appendix  B of  the  Work  Plan.  Field  forms  for  recording  various  types 
of  sampling  and  measurement  activities  include  sampling  of  surface  water  and  surface  water 
discharge  measurements.  The  appropriate  forms  for  sampling  of  various  media  are  located  in 
the  applicable  SOP  (refer  to  Appendix  B of  the  Work  Plan).  The  SOPs  also  provide  instructions 
for  recording  field  activities  at  the  time  of  field  measurements  or  sample  collection. 

Field  notebook  and  data  sheet  entries  will,  at  a minimum,  include  the  information  listed  below: 
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• Project  name  and  number; 

• Sample  location; 

• Data  and  time  of  sample  collection; 

• Sample  identification  numbers; 

• Description  of  sample  (sample  matrix  or  species); 

• Number  of  samples  collected; 

• Field  measurements; 

• Field  observations  and  weather  conditions; 

• Personnel  present; 

• Sampler's  signature;  and 

• Field  filtration  activities  and  equipment,  if  performed. 

In  addition,  other  ancillary  information  shall  be  recorded,  including: 

• personnel  and/or  other  visitors  to  the  sampling  site(s); 

• weather  conditions; 

• presence  of  livestock  or  wild  game;  and 

• any  unusual  events. 

Changes  or  deletions  in  the  field  book  or  on  the  data  sheets  will  be  recorded  with  a single  strike 
mark  through  the  changed  entry,  with  the  sampler’s  initials  and  the  date  recording  the  new 
entry.  All  entries  must  remain  legible.  Sufficient  information  should  be  recorded  to  allow  the 
sampling  event  to  be  reconstructed  without  having  to  rely  on  the  sampler’s  memory. 

Completed  field  forms  and  logbooks  will  be  copied  to  the  project’s  quality  records  (refer  to 
Section  2.6.4)  in  addition  to  copies  of  outgoing  COCs  and  sample  shipping  documents. 

2.6.2  Chain  of  Custody  Records 

Documentation  of  sample  custody  must  be  maintained.  Information  on  the  custody,  transfer, 
handling,  and  shipping  of  samples  shall  be  recorded  by  field  personnel  on  a COC  form  as 
specified  in  SOP  No.  2 (Appendix  B of  the  Work  Plan),  and  as  described  in  greater  detail  in 
Section  3.2.3  below. 

A COC  form  shall  be  completed  for  each  set  of  samples  collected  daily  and  shall  contain  the 
following  information: 

• sampler's  signature  and  affiliation; 

• program  name  and  identification  number; 
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• date  and  time  of  collection; 

• sample  identification  number  and  matrix; 

• analyses  requested; 

• number  of  containers; 

• signature  of  persons  relinquishing  custody,  dates,  and  times; 

• signature  of  persons  accepting  custody,  dates,  and  times; 

• method  of  shipment;  and, 

• shipping  papers/waybill  identification  number  (as  appropriate). 

A copy  of  each  as-transmitted  COC  form  shall  be  retained  in  the  program  quality  records  (refer 
to  Section  2.6.4). 

2.6.3  Analytical  Laboratory  Records 

Results  received  from  the  laboratory  will  be  documented  both  in  report  form  and  in  electronic 
format.  Original  hard  copy  and/or  electronic  reports  and  data  files  received  from  laboratories  will 
be  maintained  with  the  program  quality  records,  as  described  below.  Section  4.0  presents  the 
project’s  laboratory  reporting  requirements  in  detail.  The  final  deliverable  (“data  package”  or 
“report”)  issued  to  Sunnyside  and  Formation  will  include  data  necessary  to  complete  validation 
of  laboratory  results  in  accordance  with  specifications  included  in  Section  4.0. 

2.6.4  Program  Quality  Records 

Program  quality  records  are  defined  as  completed,  legible  documents  that  furnish  objective 
evidence  of  the  quality  of  items  or  services,  activities  affecting  quality,  or  the  completeness  and 
quality  of  data.  These  records  shall  be  organized  and  managed  by  Formation  and  shall  include, 
at  a minimum: 

• copies  of  all  bound  field  logbooks; 

• copies  of  all  field  documentation  forms; 

• field  copies  and  original  (laboratory)  copies  of  all  COC  forms; 

• incoming  and  outgoing  program  correspondence  (letters,  telephone  conversation  records, 
and  e-mail  messages); 

• copies  of  all  laboratory  agreements  and  amendments  thereto; 

• as-received  laboratory  data  packages  (hard  copy  and/or  electronic); 

• complete  laboratory  data  validation  packages; 

• documentation  of  field  and/or  laboratory  audit  findings  and  any  corrective  actions; 

• draft  and  final  versions  of  all  monthly  and  quarterly  reports;  and, 
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• draft  and  final  delivered  versions  of  the  investigation  report(s)  and  supporting  procedures 
such  as  statistical  analyses,  numerical  models,  etc. 

The  other  documentation  included  in  the  program’s  quality  records  include  the  approved  Work 
Plan  and  QAPP,  any  approved  revisions  or  addendums  to  the  Work  Plan  and  QAPP,  and  SOPs 
referred  to  for  field  data  collection  with  any  updates,  revisions,  or  addendums  to  those  SOPs 
approved  by  the  Project  Managers  and  Field  Investigations  Manager  to  address  specific 
conditions  encountered  during  the  field  investigation 


11 


1778884 


ED  000552  00027543-00087 


Surface  Water  Investigation 

Mayflower  Mill  and  Tailings  Impoundments  Area 

Quality  Assurance  Project  Plan 


May  2015 


3.0  DATA  GENERATION  AND  ACQUISITION 

The  elements  in  this  section  address  management  of  data  generation  and  acquisition  activities. 

3.1  Surface  Water  Sampling  Design 

The  Work  Plan  provides  a detailed  description  of  the  sampling  design,  including  the  proposed 
sample  locations,  and  total  numbers  of  samples  needed  to  complete  the  investigation.  Below  is 
a description  of  the  investigation  methods.  The  SOPs  included  in  Appendix  B of  the  Work  Plan 
provide  a more  detailed  description  of  those  procedures,  and  they  also  provide  information  on 
field  documentation  and  QA  activities  for  the  sampling  team. 

3.1.1  Surface  Water  Sampling  Locations  and  Frequencies 

Comprehensive  sampling  activities,  including  sampling  locations  and  frequencies,  are 
summarized  in  the  Work  Plan.  The  number  and  types  of  samples  that  will  be  collected  and 
sampling  locations  are  detailed  in  Sections  5.1  and  5.2  of  the  Work  Plan. 

3.1.2  Surface  Water  Sampling  Methods 

Surface  water  samples  will  be  collected  in  accordance  with  methods  specified  in  SOP  No.  5, 
Water  Quality  Sampling  (Appendix  B of  the  Work  Plan).  One  or  more  of  the  eight  sampling 
methods  described  in  the  SOP  will  be  used  for  the  collection  of  the  surface  water  samples.  It  is 
anticipated  that  the  majority  of  the  surface  water  samples  will  be  collected  using  the  “Dipper 
Method”.  The  Dipper  Method  utilizes  a sample  container  attached  to  a pole  that  is  then  dipped 
into  the  water  body  and  the  sample  is  collected  as  a “grab  sample”  from  just  below  the  surface 
of  the  water.  During  sample  collection,  care  will  be  taken  to  minimize  disturbance  of  sediment  at 
the  bottom  of  the  water  body.  Samples  will  be  collected  in  sequential  order  from  the  furthest 
downstream  location  to  the  furthest  upstream  location,  unless  the  sampler  does  not  enter  the 
water,  in  which  case  samples  can  be  collected  in  the  order  selected  by  the  sampling  team(s) 
based  on  field  logistics.  Prior  to  sample  collection,  field  parameters  will  be  measured  with  a 
water  quality  instrument(s)  in  accordance  with  the  procedures  described  in  SOP  No.  5,  Water 
Quality  Sampling  (Appendix  B of  the  Work  Plan).  Field  parameters  include:  temperature, 
turbidity,  pH,  specific  conductance,  dissolved  oxygen  (DO),  and  oxidation  reduction  potential 
(ORP).  Calibration  of  the  instrument(s)  used  to  measure  the  field  parameters  is  described  in 
Section  3.6.1  of  this  QAPP.  The  water  quality  meter(s)  will  be  calibrated  in  accordance  with 
SOP  No.  31 , Water  Quality  Meter  Calibration  (Appendix  B of  the  Work  Plan).  All  non-dedicated 
sampling  equipment  will  be  decontaminated  between  each  sample  location  in  accordance  with 
the  procedures  described  SOP  No.  7,  Equipment  Decontamination  (Appendix  B of  the  Work 
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Plan).  Documentation  for  field  sampling  is  described  in  Section  2.6  of  this  QAPP  and  sample, 
handling,  preservation  and  custody  procedures  are  described  below. 

During  high-flow  conditions,  it  may  be  unsafe  for  personnel  to  enter  the  stream  at  a particular 
sample  location.  The  health  and  safety  plan  (HASP)  for  this  investigation  is  included  in 
Appendix  C of  the  Work  Plan  and  includes  a job  safety  analysis  (JSA)  that  describes 
recommended  safe  job  procedures  for  stream  monitoring. 

3.2  Sample  Handling,  Preservation,  and  Custody 

This  section  describes  sample  handling  requirements  and  COC  procedures  from  the  sample 
collection  step  through  laboratory  analysis  and  ultimate  disposal.  Sample  custody,  packaging, 
and  shipment  procedures  are  described  in  SOP  No.  2,  Sample  Custody,  Packaging  and 
Shipment  (Appendix  B of  the  Work  Plan). 

3.2.1  Sample  Labeling 

Each  sample  that  is  collected  in  the  field  will  be  labeled  for  future  identification.  Sample  labels 
may  be  filled  out  as  completely  as  possible  by  a member  of  the  sampling  team  prior  to  the  start 
of  the  day's  field  sampling  activities.  Samples  will  be  labeled  with  all  necessary  information  on 
pre-printed  waterproof  labels  using  waterproof  ink.  At  a minimum,  each  sample  label  shall 
contain  the  following  information: 

• location  identification; 

• sample  identification  number  (including  codes  for  site  location,  sample  matrix,  and  sample 
type,  described  in  further  detail  below); 

• date  and  time  of  sample  collection; 

• analyses  required; 

• method  of  preservation,  if  used; 

• sample  matrix; 

• sample  depth,  if  applicable,  and 

• sample  type  (e.g.,  right  bank  inflow  [RBI],  left  bank  inflow  [LBI],  and  in  stream  [S]) 

Each  sample  shall  be  assigned  a unique  sample  identification  number.  These  numbers  are 
required  for  tracking  the  handling,  analysis,  and  verification  or  validation  status  of  all  samples 
collected  during  monitoring.  Each  sample  identification  number  will  identify  the  sampling 
location  and  type  of  sample.  Samples  to  be  collected  will  include  planned  surface  water 
samples,  opportunistic  surface  water  samples,  and  QC  samples. 
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For  planned  surface  water  samples  sample  identification  numbers  will  be  assigned  using 
several  codes  as  follows: 


Sampling  Event  - Location  - Media  -Type 
SS051 5-4023-SW 

The  first  field  in  the  identification  number  identifies  the  project  location  and  event  month  and 
year.  This  example  includes  the  project  location,  “SS”  (Sunnyside)  and  an  event  month  and  year 
of  051 5”  (May  2015). 

The  second  field  in  the  identification  number  identifies  the  location  of  the  sample.  In  this 
example,  “4023”  indicates  surface  water  sample  location  as  the  sampling  location.  Location 
identifiers  have  already  been  established  and  are  included  on  Table  5-3  of  the  Work  Plan. 

The  third  field  identifies  the  sample  matrix  type.  The  matrix  type  is  defined  as  “SW’  to  designate 
the  matrix  is  surface  water. 

Note  that  additional  codes  may  be  added  as  the  project  proceeds.  The  additions  will  be 
communicated  immediately  to  the  field  staff  and  data  management  team. 

For  opportunistic  surface  water  samples,  sample  identification  numbers  will  be  assigned  using 
the  following  codes: 


Sampling  Event  - OP  - Number 
SS0515-OP-01 

For  opportunistic  surface  water  samples,  the  first  field  in  the  identification  number  identifies  the 
project  location  and  event  month  and  year.  This  example  includes  the  project  location,  “SS” 
(Sunnyside)  and  an  event  month  and  year  of  “0515”  (May  2015). 

The  second  field  in  the  identification  number  identifies  the  sample  as  an  opportunistic  sample 
and  the  third  field  identifies  the  opportunistic  sample.  Opportunistic  samples  will  be  numbered 
consecutively  starting  with  1.  Up  to  15  opportunistic  samples  may  be  collected.  Field  personnel 
will  record  the  actual  sample  location  and  time  in  field  log  books. 

For  QC  samples  sample  identification  numbers  will  be  assigned  using  the  following  codes: 

Sampling  Event  - OP  - Number 
SS0515-OP-16 
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For  QC  samples,  the  first  field  in  the  identification  number  identifies  the  project  location  and. 
This  example  includes  the  project  location,  “SS”  (Sunnyside)  and  an  event  month  and  year  of 
“0515”  (May  2015). 

The  second  field  in  the  identification  number  identifies  the  sample  as  a QC  sample  and  the  third 
field  identifies  the  QC  sample.  QC  samples  will  be  number  consecutively  starting  with  16.  Field 
personnel  will  record  the  type  of  QC  sample  (e.g.,  rinsate  blank,  filter  blank,  or  field  duplicate) 
and  the  time  of  sample  collection  in  field  log  books. 

Samples  will  be  immediately  labeled  in  the  field  and  sample  numbers  shall  be  recorded  at  the 
time  of  sampling  in  field  notes  and  on  field  data  collection  forms. 

3.2.2  Sample  Containers,  Preservation,  and  Holding  Times 

Sample  Containers 

The  laboratory  will  provide  new,  certified  pre-cleaned,  prepared  sample  containers  for  aqueous 
sample  matrices  (i.e.,  surface  water,  rinsates,  etc.),  appropriate  to  the  list  of  analyses  to  be 
requested  and  as  specified  on  Table  3-1. 

Sample  Preservation  and  Storage 

Samples  are  preserved  in  order  to  prevent  or  minimize  chemical  changes  that  could  occur 
during  transit  and  storage.  Sample  containers  containing  appropriate  preservative  are  used  to 
ensure  preservation  immediately  upon  sample  collection.  The  contracted  laboratories  will 
provide  containers  and  appropriate  preservatives  (i.e.,  “pre-preserved”  containers),  as  needed 
for  the  analyses  to  be  requested. 

Aqueous  samples  (surface  water,  equipment  rinsates)  submitted  for  metals/metalloids  analyses 
require  preservation  upon  collection,  as  specified  in  Table  3-1.  Preservation  requirements  are 
associated  with  the  individual  analyses  to  be  performed  and  the  referenced  analytical  methods. 

Sample  Holding  Times  and  Analyses 

Sample  holding  times  are  established  to  minimize  chemical  changes  in  a sample  prior  to 
analysis  and/or  extraction.  A holding  time  is  defined  as  the  allowable  time  between  sample 
collection  and  analysis  recommended  to  ensure  accuracy  and  representativeness  of  analysis 
results,  based  on  the  nature  of  the  analyte  of  interest  and  chemical  stability  factors. 

Immediately  after  collection,  samples  shall  be  placed  in  field  coolers  with  wet  ice  and/or  blue 
ice.  If  there  is  no  likelihood  that  a holding  time  will  be  violated,  samples  may  be  transferred  to  a 
locked  refrigerator  for  one  or  more  days  of  storage  prior  to  shipping  to  a laboratory.  Transfer  to 


15 


1778884 


ED  000552  00027543-00091 


Surface  Water  Investigation 

Mayflower  Mill  and  Tailings  Impoundments  Area 

Quality  Assurance  Project  Plan 


May  2015 


the  laboratory  for  analysis  should  be  prompt  to  minimize  the  possibility  of  exceeding  holding 
times. 

Holding  times  for  the  chemical  constituents  for  which  samples  will  be  analyzed  are  summarized 
in  Table  3-1.  Failure  to  conduct  analyses  within  the  required  holding  times  may  potentially 
require  the  qualification  of  associated  analytical  results  and  shall  prompt  appropriate  corrective 
and  preventive  action  measures  as  outlined  in  Section  4.4. 

3.2.3  Sample  Handling  and  Chain  of  Custody 

Sample  Handling  and  Shipping 

After  collection,  sample  labels  will  be  completed  (refer  to  Section  3.2.1  above),  and  the  samples 
will  be  placed  on  ice  in  an  insulated  cooler.  The  sample  bags  or  jars  will  be  placed  in  re- 
closeable  freezer-type  plastic  storage  bags.  Each  sample  container  will  be  carefully  packaged  in 
a shipping  container,  typically  an  ice  chest,  with  Styrofoam®  peanuts,  vermiculite  or  other 
packing  material  to  prevent  breakage  during  shipment.  Ice  placed  in  the  cooler  will  be  double- 
bagged  to  prevent  leakage  of  water.  The  coolers  will  be  taped  shut  and  the  tape  will  be  placed 
over  the  custody  seal. 

Chain  of  Custody 

After  samples  have  been  collected,  they  will  be  maintained  under  strict  COC  protocols.  The  field 
sampling  personnel  will  complete  a COC  form  (refer  to  SOP  No.  2,  Appendix  B of  the  Work 
Plan)  for  each  shipping  container  (i.e.,  cooler,  ice  chest  or  other  container)  of  samples  to  be 
delivered  to  the  laboratory  for  analysis.  The  sampler  is  responsible  for  initiating  and  filling  out 
the  COC  form.  The  COC  for  a shipping  container  will  list  only  those  samples  in  that  shipping 
container.  Information  contained  on  the  triplicate,  carbonless  COC  form  will  include  the 
following: 

• Project  number; 

• Date  and  time  of  collection; 

• Sample  identification  number; 

• Sample  matrix; 

• Analyses  requested; 

• Number  of  containers/bags  for  each  sample; 

• Sample  preservation; 

• Field  filtration,  if  applicable; 

• Sampler's  signature  and  affiliation; 

• Signature  of  persons  relinquishing  custody,  dates,  and  times; 
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• Signature  of  persons  accepting  custody,  dates,  and  times; 

• Method  of  shipment; 

• Shipping  air  bill  number  (if  the  samples  are  shipped); 

• Condition  of  samples  and  cooler  temperature  upon  receipt  by  laboratory;  and 

• Any  additional  instructions  to  the  laboratory. 

Any  documentation,  including  COCs,  placed  inside  the  cooler  during  sample  shipment,  should 
be  placed  inside  a re-closeable  plastic  bag. 

The  sampling  personnel  whose  signature  appears  on  the  COC  is  responsible  for  the  custody  of 
the  samples  from  the  time  of  sample  collection  until  custody  of  the  samples  is  transferred  to  a 
designated  laboratory,  a courier,  or  to  another  project  employee  for  the  purpose  of  transporting 
the  sample  to  the  designated  laboratory.  The  sample  is  considered  to  be  in  custody  when  the 
sample  is:  (1)  in  the  direct  possession  of  the  sample  custodian;  (2)  in  plain  view  of  the  sample 
custodian  or  (3)  is  securely  locked  in  a restricted-access  area  by  the  sample  custodian.  Custody 
is  transferred  when  both  parties  to  the  transfer  complete  the  portion  of  the  COC  under 
"Relinquished  by"  and  "Received  by."  Signatures,  printed  names,  company  names,  dates  and 
times  are  required.  Upon  transfer  of  custody,  the  sampling  personnel  who  relinquished  the 
samples  will  retain  the  third  sheet  (pink  copy)  of  the  COC.  When  the  samples  are  shipped  by  a 
common  carrier,  a Bill  of  Lading  supplied  by  the  carrier  will  be  used  to  document  the  sample 
custody,  and  its  identification  number  will  be  entered  on  the  COC.  Copies,  receipts  and  carbons 
of  Bills  of  Lading  will  be  retained  as  part  of  the  permanent  documentation  in  the  project  file.  It  is 
not  necessary  for  courier  personnel  to  sign  the  COC. 

When  the  analytical  laboratory  receives  the  samples,  the  COC  will  be  immediately  signed  along 
with  the  date  and  time  of  receipt.  The  top  sheet  (white  copy)  or  a copy  of  the  COC  may  be 
returned  with  the  final  analytical  report.  The  laboratory  will  follow  appropriate  chain-of-custody 
procedures  when  shipping  any  samples  to  a subcontracted  laboratory  for  analysis.  A copy  of  all 
inter-lab  COCs  will  be  included  with  the  final  analytical  report. 

Laboratory  Sample  Handling  and  Storage 

Upon  receipt  by  the  laboratory,  the  samples  will  be  inspected  for  sample  integrity  and  proper 
preservation,  including  temperature.  The  COC  will  be  reviewed  to  verify  completeness.  Any 
discrepancies  between  the  COC  and  sample  labels  and  any  problems  or  questions  noted  upon 
sample  receipt  will  be  communicated  immediately  to  the  Formation  QA  Manager.  The  laboratory 
shall  provide  the  Formation  QA  Manager  with  a copy  of  the  COC,  and  associated  sample- 
receipt  information,  within  2 working  days  of  receipt  of  samples.  The  sample-receipt  information 
routinely  provided  will  include:  sample  receipt  date,  sample  ids  transcribed  from  the  COCs, 
sample  matrix  type,  list  of  analyses  to  be  performed  for  each  sample,  and  verification  of  sample 
temperatures  and  preservation  requirements.  Broken  custody  seals,  damaged  sample 
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containers,  sample  labeling  discrepancies  between  container  labels  and  the  COC  form,  and 
analytical  request  discrepancies  shall  be  noted  on  the  COC  form.  The  Formation  QA  Manager 
shall  be  notified  of  any  such  problems;  discrepancies  or  non-conformances  shall  be  resolved 
and  addressed  prior  to  the  samples  being  released  to  the  laboratory  for  analysis. 

The  laboratory  will  store  the  samples  in  a specially  designated  area,  which  is  clean  and 
maintained  at  the  appropriate  preservation  temperature,  if  necessary.  The  laboratory  will  be 
responsible  for  following  their  internal  custody  procedures  from  the  time  of  sample  receipt  until 
sample  disposal.  At  a minimum,  the  following  procedures  shall  also  be  in  place  for  laboratory 
storage  of  samples: 

• samples  and  extracts  shall  be  stored  in  a secure  area  controlled  by  the  laboratory’s 
designated  sample  custodian; 

• samples  shall  be  removed  from  the  shipping  container  and  stored  in  their  original  containers 
unless  damaged;  damaged  samples  shall  be  disposed  in  an  appropriate  manner  after 
notifying  the  Formation  QA  Manager,  and  authorization  to  dispose  is  received  and 
documented; 

• whenever  samples  are  removed  from  storage,  removal  shall  be  documented; 

• sample  transfers  shall  be  documented  on  internal  COC  records; 

• samples  and  extracts  shall  be  stored  after  completion  of  analyses  in  accordance  with 
contractual  requirements;  and 

• samples  shall  not  be  stored  with  standards  or  sample  extracts. 

3.3  Stream  Discharge  Measurements 

Manual  stream  discharge  measurements  will  be  conducted,  where  feasible,  in  accordance  with 
the  methods  described  in  SOP  No.  6,  Surface  Water  Discharge  Measurement  (Appendix  B in 
the  Work  Plan).  The  selection  of  a discharge  measurement  method  depends  on  stream  flow 
rate  and/or  specific  channel  characteristics.  It  is  anticipated  that  the  “Velocity-Area  Method”  will 
be  used  for  measurement  of  stream  discharge.  This  method  utilizes  a velocity  meter,  which 
requires  field  personnel  to  enter  the  stream  and  take  measurements  across  the  cross-section  of 
the  stream.  For  areas  where  flows  are  too  small  or  stream  gradients  are  too  high,  the 
“Volumetric  Method”  may  be  appropriate. 

During  high-flow  conditions,  it  may  be  unsafe  for  personnel  to  enter  the  stream  at  a particular 
sample  location.  The  health  and  safety  plan  (HASP)  for  this  investigation  is  included  in 
Appendix  C of  the  Work  Plan  and  there  is  a job  safety  analysis  (JSA)  that  describes 
recommended  safe  job  procedures  for  stream  monitoring.  If  it  is  determined,  based  on  the  JSA, 
that  conditions  are  unsafe  then  a measurement  will  not  be  taken. 
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3.4  Analytical  Methods 

Samples  will  be  prepared  and  analyzed  using  standard  laboratory  procedures  and  methods 
according  to  performance  criteria  identified  in  the  following  sections. 

3.4.1  Sample  Preparation 

The  laboratory  analytical  parameters  and  targeted  method  detection  limits  and/or  quantitation 
limits  and  analytical  methods  for  the  laboratory  analyses  are  specified  in  Table  3-2.  A copy  of 
the  appropriate  sample-analysis  and  method  table,  by  sample  type  and  sampling  task,  will  be 
included  in  each  batch  of  samples  submitted  to  the  laboratory  for  analyses  to  accurately 
document  the  analyses  being  requested. 

Sample  preparations  shall  be  in  accordance  with  the  method  specifications  included  in  Table  3- 
2,  or  method  200.2  for  total  recoverable  metals,  as  well  as  standard  laboratory  practices. 

3.4.2  Target  Analyses  and  Methods 

The  target  analytes  (TAs)  for  the  project  include  both  laboratory  and  field  parameters  and  are 
described  in  detail  in  Section  5.1  of  the  Work  Plan.  Laboratory  parameters  are  listed  in  Table  3- 
2 of  this  QAPP.  As  summarized  in  Table  5-1  in  the  Work  Plan,  the  results  of  the  laboratory 
analyses  for  all  metal  TAs  will  be  presented  as  dissolved  (samples  field  filtered  with  a 0.45 
micron  filter)  and  total  recoverable. 

3.5  Quality  Control 

There  is  potential  variability  in  any  sample  collection,  analysis,  or  measurement  activity.  This 
section  describes  checks  that  will  be  performed  to  evaluate  that  variability. 

3.5.1  Field  Quality  Control  Samples 

Field  quality  control  samples  are  introduced  into  the  measurement  process  to  provide 
information  on  transport,  storage  and  field  handling  biases  and  on  field  sampling  precision.  Field 
blank  samples  and  field  duplicate  samples  will  be  collected.  Field  blank  samples  may  be 
identified  to  the  laboratory  so  that  they  are  not  used  for  preparation  of  an  analytical  duplicate  or 
matrix  spike  sample.  Descriptions  and  frequencies  of  these  QC  samples  are  provided  below. 
Table  3-3  summarizes  the  minimum  required  frequencies  for  the  field  QC  samples. 

Field  Blank  Samples 

Two  types  of  field  blanks  will  be  collected:  filter  and  equipment  rinsate. 
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A filter  blank  quantifies  artifacts  that  could  be  introduced  into  the  sample  during  filtration.  One 
filter  blank  will  be  collected  for  the  batch  of  filters  used  during  sample  collection.  The  sample  will 
consist  of  one  total  and  one  dissolved  sample  bottle  whose  analytical  results  can  be  compared. 
Analyte-free  reagent-grade  water  (e.g.,  ASTM  Type  II)  will  be  poured  directly  into  a clean 
sampling  bottle  for  total  metals  analysis  and  preserved  as  needed.  In  addition,  analyte-free 
reagent-grade  water  will  also  be  poured  through  a filter  into  a separate  clean  sampling  bottle  for 
dissolved  metal  analysis,  and  preserved  as  needed.  The  total  metals  analysis  bottle  will  be 
analyzed  for  all  metals  in  Table  3-2.  The  dissolved  bottle  will  be  analyzed  for  all  metals  in  Table 
3-2. 


Analyses  of  equipment  rinsate  blanks  quantify  artifacts  introduced  into  the  sample  during 
collection.  Potential  sources  of  bias  or  cross-contamination  include  sampling  gloves  and 
sampling  equipment  that  may  incidentally  come  into  contact  with  the  sample.  An  equipment 
rinsate  blank  consists  of  analyte-free  reagent-grade  water  (e.g.,  ASTM  Type  II)  poured  through 
the  sampling  equipment,  collected  in  a clean  suite  of  sample  bottles,  and  preserved  as 
needed.  The  equipment  rinsate  blanks  will  be  analyzed  for  total  metals  analyses  for  all  metals 
in  Table  3-2  as  well  as  hardness,  fluoride,  chloride,  sulfate,  and  bromide.  Equipment  rinsate 
samples  will  be  collected  at  rate  of  1 per  every  20  field  samples  (see  Table  3-3). 

Field  Duplicates 

Field  duplicates  are  collected  to  measure  the  sampling  and  analytical  variability  associated  with 
the  sample  results.  Duplicate  samples  are  usually  collected  simultaneously  with  or  immediately 
after  the  corresponding  original  samples  have  been  collected,  depending  on  the  sample  type 
and  medium  and  consistent  with  detailed  instructions  in  the  relevant  SOPs  for  sample  collection. 
In  all  cases,  the  same  sampling  protocol  is  used  to  collect  the  original  sample  and  the  field 
duplicate  sample.  The  field  duplicate  is  analyzed  for  the  same  suite  of  analytical  parameters  as 
the  original  sample.  There  are  no  EPA  criteria  for  evaluation  of  field  duplicate  sample 
comparability;  however,  the  RPD  between  the  original  sample  and  field  duplicate  can  be 
calculated  for  each  parameter  and  compared  to  the  project's  precision  goal.  Analytical  data  for 
the  field  duplicate  pairs  will  be  qualified  based  on  the  field  duplicate  RPD  results.  For  surface 
water  field  duplicate  pairs  with  RPDs  greater  than  30%  (if  sample  and  duplicate  concentrations 
are  > 5X  Reporting  Limit)  field  duplicate  pair  results  will  be  qualified  as  estimated  (“J”  detects 
and  “UJ”  for  nondetects)  and  professional  judgment  will  be  used  regarding  flagging  other 
samples  in  the  data  set.  Possible  causes  for  the  observed  variability  in  duplicate  samples 
should  be  evaluated  and  explained  in  the  investigation  report. 

For  surface  water,  field  duplicates  will  be  collected  at  a rate  of  1 per  20  samples. 
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3.5.2  Laboratory  Quality  Control  Samples 

Laboratory  quality  control  samples  are  introduced  into  the  measurement  process  to  evaluate 
laboratory  performance  and  sample  measurement  bias.  Control  samples  may  be  prepared  from 
environmental  samples  or  be  generated  from  standard  materials  in  the  laboratory.  The 
appropriate  type  and  frequency  of  laboratory  QC  samples  will  be  dependent  on  the  sample 
matrix,  analytical  method,  and  the  laboratory’s  SOP.  Laboratory  QC  samples  will  be  analyzed  in 
addition  to  the  calibration  samples  with  each  QC  batch. 

Table  3-3  summarizes  the  minimum  required  frequencies  for  the  laboratory  QC  samples.  A 
laboratory  method  blank,  laboratory  control  sample,  analytical  duplicate,  and  a pair  of  matrix 
spike  samples  should  be  run  in  each  laboratory  QC  batch  at  a frequency  of  one  each  per  20 
field  samples  shown  in  Table  3-3.  Field  staff  responsible  for  collection  and  shipping  of  samples 
to  the  laboratory  shall  designate  the  samples  to  be  used  for  laboratory  QC  analyses  on  the  COC 
forms.  In  the  event  that  such  instructions  are  not  included,  the  laboratory  shall  always  utilize 
samples  submitted  from  the  investigation  for  preparation  of  laboratory  duplicates  and  matrix 
spike  samples  used  for  batch  QC  analyses. 

Method  Blanks 


Method  blanks  shall  be  used  for  the  laboratory  processes.  A method  blank  is  a volume  of 
deionized  water  that  is  carried  through  the  entire  sample  preparation  and  analysis  procedure. 
The  method  blank  volume  or  weight  shall  be  approximately  equal  to  the  sample  volumes  or 
sample  weights  being  processed.  Method  blanks  are  used  to  monitor  interference  caused  by 
constituents  in  solvents  and  reagents  and  on  glassware  and  other  sampling  equipment. 

Project  target  analytes  must  not  be  detected  in  laboratory  method  blanks  at  concentrations 
greater  than  the  Reporting  Limit  (RL).  Method  blank  contamination,  if  found,  will  be  addressed  in 
accordance  with  the  response  actions  given  in  Tables  2-2  through  2-5,  as  appropriate  to  the 
analytical  methods.  Method  blanks  will  be  evaluated  during  the  data  validation  process,  and 
associated  sample  results  may  be  qualified  on  the  basis  of  blank  contamination. 

Laboratory  Control  Samples  and  Standard  Reference  Materials 

A laboratory  control  sample  (LCS)/laboratory  fortified  blank  (LFB),  or  a blank  spike,  is  an 
aqueous  or  solid  control  sample  of  known  composition  that  is  analyzed  using  the  same  sample 
preparation,  reagents,  and  analytical  methods  employed  for  the  program  samples.  An  LCS/LFB 
is  obtained  from  an  outside  source  or  is  prepared  in  the  laboratory  by  spiking  reagent  water  or  a 
clean  solid  matrix  for  a stock  solution  that  is  different  than  that  used  for  the  calibration 
standards.  The  LCS/LFB  is  the  primary  indicator  of  process  control  used  to  demonstrate 
whether  the  sample  preparation  and  analytical  steps  are  in  control,  apart  from  sample  matrix 
effects.  LCS/LFB  samples  will  be  run  with  all  samples  at  the  frequencies  specified  herein. 
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Analytical  Duplicates 

Analytical  duplicates  are  samples  that  are  split  at  some  step  in  the  measurement  process  and 
then  carried  through  the  remaining  steps  of  the  process.  Duplicate  analyses  provide  information 
on  the  precision  of  the  operations  involved. 

• Analytical  duplicates  are  a pair  of  subsamples  from  a field  sample  that  are  taken  through 
the  entire  preparation  and  analysis  procedure;  any  difference  between  the  results 
indicates  the  precision  of  the  entire  method  in  the  given  matrix. 

• Under  certain  method  protocols  (refer  to  Tables  2-2  through  2-5),  the  matrix  spike  is 
duplicated,  to  provide  a matrix  spike  duplicate,  and  serves  as  the  analytical  duplicate 
sample. 

Analyses  of  analytical  duplicates  and/or  matrix  spike  duplicates  monitor  the  precision  of  the 
analytical  process. 

Matrix  Spikes 

A matrix  spike  is  prepared  by  adding  an  analyte  to  a subsample  of  a field  sample  before  sample 
preparation  and  analysis.  For  multi-analyte  methods,  a representative  suite  of  the  analytes  is 
used  in  the  matrix  spike.  From  the  concentrations  of  the  analyte  in  the  spiked  and  unspiked 
samples,  a percent  recovery  is  calculated.  Many  samples  show  matrix  effects  in  which  other 
sample  components  interfere  with  the  determination  of  the  analyte.  The  value  of  the  percent 
recovery  indicates  the  extent  of  the  interference. 

Laboratory  matrix  spike  samples  are  used  to  evaluate  potential  sample  matrix  effects  on  the 
accurate  quantitation  of  an  analyte  using  the  prescribed  analytical  method.  Percent  recoveries 
of  target  analytes  from  matrix  spike  samples  should  fall  within  the  prescribed  control  limits. 
Matrix  interference  and  other  effects  may  cause  low  or  high  percent  recoveries  in  investigative 
samples;  matrix  effects  may  be  noted  at  the  same  time  that  recoveries  from  laboratory  control 
samples  indicate  acceptable  method  performance. 

Site-specific  samples  need  to  be  used  for  MS/MSDs.  Field  sampling  personnel  will  collect  extra 
volume  and  designate  on  the  COC  forms  the  samples  that  are  to  be  used  for  the  MS/MSD. 
Every  effort  will  be  made  to  ensure  that  these  samples  are  representative  of  the  general  sample 
matrix  of  samples  collected  on  that  sampling  data.  Equipment  rinsate  samples  are  not 
designated  for  MS/MSD. 

The  laboratories  will  be  instructed  to  use  spike  concentrations  that  are  consistent  with  criteria 
provided  in  the  National  Functional  Guidelines  for  Inorganic  Data  Validation  (EPA,  2004)  and 
any  specific  instructions  provided  in  the  referenced  analytical  methods. 
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Performance  Evaluation  Samples 

Program-specific  laboratory  performance  evaluations  via  performance  evaluation  samples  are 
not  anticipated  as  part  of  this  investigation,  but  may  be  performed  if  analytical  or  validation 
exercises  indicate  the  presence  of  potential  laboratory  QA  issues. 

3.6  Instrument/Equipment  Calibration  and  Maintenance 

In  order  to  ensure  continual  quality  performance  of  any  instruments  or  equipment,  calibration 
and  maintenance  shall  be  performed  and  recorded  as  described  in  this  section. 

3.6.1  Field  Equipment 

Preventative  maintenance  of  field  equipment  will  include  routine  inspection  and  either  calibration 
or  testing  as  specified  in  the  relevant  SOP  or  manufacturer’s  instructions. 

All  field  equipment  will  be  cleaned  and  safely  stored  between  each  use,  and  any  routine 
maintenance  recommended  by  the  equipment  manufacturer  will  also  be  performed.  Equipment 
will  be  inspected  and  the  calibration  checked  (if  applicable)  before  it  is  transported  to  a field 
setting  for  use.  Equipment  will  be  inspected  before  use  and  field  instruments  that  fail  calibration 
requirements  will  be  tagged  as  “nonfunctional”  or  “defective”  and  returned  to  the  manufacturer 
or  other  supplier  for  repair  or  replacement. 

Water  quality  parameters  to  be  measured  during  groundwater  sampling  include  pH  (standard 
units),  temperature  (°C),  oxidation-reduction  potential  (redox  potential  or  ORP,  mV),  conductivity 
or  specific-conductance  (pS/cm),  turbidity  (NTU),  and  dissolved  oxygen  (DO,  mg/L).  All  field 
equipment  designed  to  provide  these  measurements  require  daily  calibration  prior  to  use  to 
ensure  that  the  accuracy  and  reproducibility  of  the  results  are  consistent  with  the  manufacturer’s 
specifications  and  the  project's  data  needs. 

Field  equipment  shall  be  calibrated  using  the  standards  specified  or  provided  by  the  equipment 
manufacturer.  Atmospheric  oxygen  shall  be  used  to  calibrate  the  dissolved  oxygen  element. 
Calibration  standard  usage  prior  to  and  after  field  activities  shall  be  according  to  the 
manufacturer  instructions.  Calibration  for  such  field  equipment  will  be  implemented  in 
accordance  with  the  manufacturer’s  guidelines. 

3.6.2  Laboratory  Equipment 

Instruments  used  by  the  laboratory  will  be  maintained  in  accordance  with  the  laboratory’s 
Quality  Assurance  Plan  and  method  requirements.  All  analytical  measurement  instruments  and 
equipment  used  by  the  laboratories  shall  be  controlled  by  a formal  calibration  and  preventive 
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maintenance  program.  In  addition,  each  laboratory’s  preventive  maintenance  program  shall 
include  the  following,  as  a minimum: 

• a listing  of  the  instruments  and  equipment; 

• the  frequency  of  maintenance  considering  manufacturer’s  recommendations  and  previous 
experience  with  the  equipment;  and 

• a file  for  each  instrument  containing  a list  of  spare  parts  maintained,  external  contracts,  and 
a listing  of  the  items  to  be  checked  or  serviced  during  maintenance. 

The  laboratory  will  keep  maintenance  records  and  make  them  available  for  review,  if  requested, 
during  laboratory  audits.  Laboratory  preventative  maintenance  will  include  routine  equipment 
inspection  and  calibration  at  the  beginning  of  each  day  or  each  analytical  batch,  per  the 
laboratory’s  internal  SOPs  and  method  requirements. 

Calibration  Methods 


Physical  and  chemical  calibrations  shall  be  performed  within  each  laboratory  as  specified  by  the 
EPA  Methods,  instrument  manufacturer’s  guidelines,  and  this  project’s  calibration  requirements 
for  the  requested  EPA  methods,  which  are  summarized  in  Tables  2-3  through  2-5.  When 
laboratory  measurement  instruments  do  not  meet  the  calibration  criteria  of  the  laboratory’s 
Quality  Assurance  Plan  and/or  EPA  method,  then  the  calibration  data  will  be  reviewed  using  the 
NFGs  (EPA,  2004)  and  will  be  qualified  accordingly.  Calibration  records  and  demonstration  of 
acceptable  calibration  results  will  be  required  elements  of  the  laboratory’s  data  reporting. 
Records  of  calibration,  repairs,  or  replacement  will  be  filed  and  maintained  by  the  designated 
laboratory  personnel  performing  QC  activities.  These  records  will  be  filed  at  the  location  where 
the  work  is  performed  and  will  be  subject  to  QA  audit. 

Calibration  procedures  for  a specific  laboratory  instrument  will  consist  of  initial  calibration  (blank 
and  standards),  initial  calibration  verification  (ICV)  and  continuing  calibration  verification  (CCV). 
All  analyses  will  be  governed  by  the  appropriate  laboratory  SOPs,  and  appropriate  calibration 
procedures  and  frequencies  can  be  found  in  each  SOP. 

For  a summary  of  the  calibration  procedures  for  individual  methods,  refer  to  Tables  2-2  through 
2-5.  Calibration  and  quality  control  sample  procedures  for  trace  metals  analysis  by  EPA  Method 
200.8  (inductively  coupled  plasma-mass  spectrometer  [ICPMS])  are  provided  in  Table  2-2. 
Calibration  and  quality  control  sample  procedures  for  trace  metals  analysis  by  EPA  Method 
200.7  (inductively  coupled  plasma  [ICP])  are  provided  in  Table  2-3.  Calibration  and  quality 
control  sample  procedures  for  alkalinity  by  Method  SM2320B  are  provided  in  Table  2-4. 
Calibration  and  quality  control  sample  procedures  for  bromide  and  sulfate  by  EPA  Method  300.0 
are  provided  in  Table  2-5. 
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3.7  Acceptance  Requirements  for  Supplies  and  Consumables 

All  supplies  and  consumables  received  for  a project  (e.g.,  sample  bottles,  calibration  standards) 
will  be  checked  for  damage  and  other  deficiencies  that  would  affect  their  performance.  All 
inspections  should  be  documented  and  a copy  of  the  inspection  should  be  kept  in  the  project’s 
file. 

3.8  Criteria  for  Use  of  Existing,  Non-Direct  Measurement  Data 

Previous  investigations  may  provide  environmental  data  that  are  relevant  to  this  investigation. 
These  data  are  summarized  in  Section  3.1.7  of  the  Work  Plan  and  will  be  used  to  the  fullest 
extent  practicable  in  the  on-going  investigation  and  considering  the  data  quality. 

3.9  Data  Management 

The  program  quality  records  will  be  maintained  by  Sunnyside’s  contractor,  Formation,  in  their 
Boulder,  CO  office.  These  records,  either  electronic  or  hard  copy  in  form,  shall  include: 

• Project  work  plans,  including  this  QAPP,  with  any  approved  modifications,  updates,  and 
addendums; 

• Field  documentation  (including  well  logs,  GPS  data  on  monitoring  locations  including 
surveyed  elevations  of  monitoring  wells); 

• COC  records; 

• Laboratory  documentation  (results  received  from  the  laboratory  will  be  documented  both  in 
report  form  and  in  an  electronic  format); 

• Data  validation  reports; 

• Data  Summary  Reports;  and 

• Final  project  reports/deliverables. 

Hard-copy  field  and  laboratory  records  shall  be  maintained  in  the  project’s  central  data  file, 
where  original  field  and  laboratory  documents  are  filed  chronologically  for  future  reference. 
These  records  are  also  scanned  to  produce  electronic  copies  in  *.pdf  format.  The  electronic 
versions  of  these  records  are  maintained  on  Formation’s  central  server  system  with  backup 
scheduled  on  a daily  basis. 

A key  element  of  the  project’s  data  management  process  is  maintenance  of  an  electronic 
database  that  is  used  to  store  relevant  environmental  sampling  data,  including  existing  data 
considered  usable  to  support  the  investigation  (i.e.,  non-direct  measurement  data),  in  a 
consistent,  readily  retrievable  format.  Microsoft®  Access  will  be  used  for  the  data  structure  and 
query  support,  and  a designated  Database  Manager  will  ensure  the  security  and  integrity  of 
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electronically  stored  data.  The  project’s  electronic  database  will  be  maintained  on  a central 
server  system  with  data  backup  scheduled  on  a daily  basis. 

The  project  database  will  serve  as  a source  of  data  for  the  data  presentation  and  analysis  tasks 
performed  to  support  the  hydrogeologic  investigation.  The  database  will  incorporate,  at  a 
minimum,  sample  collection  information  (e.g.,  sample  identification,  location,  date  and  time  of 
sample  collected,  matrix)  and  laboratory  analytical  fields  specified  in  the  project  EDD 
requirements  (Table  3-5). 

Prior  to  incorporation  of  field  and  laboratory  data  into  the  project  database,  the  data  and 
supporting  documentation  shall  be  subject  to  appropriate  review,  as  described  below  in  Section 
4.0,  to  ensure  the  accuracy  and  completeness  of  original  data  records.  Field  data  that  has  been 
reviewed  in  a hard-copy  format  will  be  entered  into  electronic  data  files  for  upload  to  the  project 
database.  All  manual  data  entry  into  an  electronic  format  will  be  reviewed  by  a separate  party 
before  such  data  are  incorporated  into  the  project’s  database  (see  Section  4.1).  Laboratory 
EDDs  and  related  data  packages  will  be  reviewed  as  part  of  the  data  validation  process,  as 
described  in  Sections  4.2  and  4.4. 

Following  these  review  steps,  field  and  laboratory  electronic  data  files  will  be  imported  to  the 
project  database.  The  data  validators  (refer  to  Section  4.4)  will  add  qualifiers  and  related 
information  to  the  database,  for  reference  by  all  data  users.  The  EPA  flags,  Reason  Codes,  and 
final,  qualified  data  will  be  uploaded  from  electronic  files  that  the  data  validators  populate  and 
return  to  Sunnyside/Formation,  as  discussed  in  Section  4.0.  Standardized  data  import  formats 
and  procedures  will  be  used  to  upload  both  field  and  laboratory  data  into  the  electronic 
database.  At  this  time,  standardized  station  identifiers,  parameter  names,  numerical  formats, 
and  units  of  measure  are  applied  to  the  original  information  to  facilitate  comparability  across  all 
datasets  and  within  the  database. 
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4.0  DATA  REVIEW,  VALIDATION  AND  USABILITY 

The  following  sections  address  the  final  project  checks  conducted  to  confirm  that  the  data 
obtained  meet  the  project  objectives  and  to  estimate  the  effect  of  any  deviations  on  data 
usability. 

4.1  Field  Data  Review 

Raw  field  data  shall  be  entered  in  field  notebooks;  and/or  sample  collection  record  forms,  which 
shall  be  reviewed  for  completeness  by  the  Field  Investigations  Manager,  or  his/her  designated 
Field  Supervisor,  at  the  end  of  each  day.  The  overall  quality  of  the  field  data  from  any  given 
sampling  round  shall  be  further  evaluated  during  the  process  of  data  reduction  and  reporting. 

Field  data  reduction  procedures  will  be  minimal  in  scope  compared  to  those  implemented  in  the 
laboratory  setting.  Field  data  review  will  include  verification  that  QC  checks  and  calibrations  are 
recorded  properly  in  the  field  logbooks  and/or  data  sheets  and  that  any  necessary  and 
appropriate  corrective  actions  were  implemented  and  recorded.  Such  data  will  be  written  into 
field  logbook  and/or  data  sheets  immediately  after  measurements  are  taken.  If  errors  are  made, 
results  will  be  legibly  crossed  out,  initialed  and  dated  by  the  field  member,  and  corrected  in  a 
space  adjacent  to  the  original  (erroneous)  entry.  Later,  the  appropriate  Field  Supervisor  will 
proof  the  field  logbooks  and/or  data  sheets  to  determine  whether  any  transcription  errors  have 
been  made  by  the  field  crew.  If  transcription  errors  have  been  made,  the  appropriate  Field 
Supervisor  and  field  crew  will  address  the  errors  to  provide  resolution. 

Field  measurement  data  will  be  entered  into  electronic  files  for  import  to  the  project’s  database. 
Data  entries  will  be  made  from  the  reviewed  field  data  sheets  or  logbooks,  and  all  data  entries 
will  be  reviewed  by  a separate  party  before  the  electronic  file  is  provided  to  the  database 
manager.  Electronic  files  of  field  measurement  data  will  be  maintained  as  part  of  the  project’s 
quality  records. 

4.2  Laboratory  Data  Review 

Internal  laboratory  data  reduction  procedures  will  be  according  to  the  laboratory’s  Quality 
Management  Plan.  At  a minimum,  paper  records  shall  be  maintained  by  the  analysts  to 
document  sample  identification  number  and  the  sample  tag  number  with  sample  results  and 
other  details,  such  as  the  analytical  method  used  (SOP  #),  name  of  analyst,  the  date  of 
analysis,  matrix  sampled,  reagent  concentrations,  instrument  settings,  and  the  raw  data.  These 
records  shall  be  signed  and  dated  by  the  analyst.  Copies  of  any  strip  chart  printouts  (such  as 
gas  chromatograms)  will  be  maintained  on  file.  Periodic  review  of  these  records  by  the 
laboratory  QA  Manager  takes  place  prior  to  final  data  reporting  to  Sunnyside. 
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QC  data  (e.g.,  laboratory  duplicates,  LCS/LFB,  SRMs  [standard  reference  material],  MSs,  and 
MSDs)  will  be  compared  to  the  method  acceptance  criteria.  Data  considered  to  be  acceptable 
will  be  entered  into  the  laboratory  computer  system.  Data  summaries  will  be  sent  to  the 
laboratory  QA  Manager  for  review.  If  approved,  data  are  logged  into  the  project  database 
format.  The  laboratory  shall  appropriately  flag  unacceptable  data  in  the  data  package. 

4.2.1  Laboratory  Data  Reporting  Requirements 

The  laboratories  shall  prepare  complete  data  packages  for  transmittal  of  results  and  associated 
quality  control  information  to  Sunnyside  and  Formation  in  general  accordance  with  the  following 
instructions,  which  are  based  on  the  EPA’s  contract  laboratory  program  (CLP)  Statement  of 
Work.  Deviations  from  these  specifications  may  be  acceptable  provided  the  hard-copy  report 
presents  all  of  the  requested  types  of  information  in  an  organized,  consistent,  and  readily 
reviewable  format.  Laboratories  providing  data  packages  for  this  project  shall  be  responsible  for 
reviewing  the  following  requirements,  notifying  Formation  of  any  differences  between  their 
reports  and  these  requirements,  and  confirming  the  acceptability  of  their  intended  report  content 
and  format  with  Formation  before  any  laboratory  data  reports  are  generated  for  this  project. 

Each  hard-copy  report  will  be  paginated  and  organized  with  a table  of  contents.  A cross 
reference  that  correlates  the  client  or  field  identification  as  provided  on  the  chain-of-custody 
document  with  the  laboratory’s  sample  identification  will  be  included. 

For  each  batch  of  sample  results  consisting  of  20  or  fewer  samples  analyzed  together  and 
sharing  common  QC  data,  the  laboratory  data  will  be  presented  on  a form  equivalent  to  the  EPA 
CLP  “Form  1”  (see  below).  Case  narratives  will  be  prepared  which  will  include  information 
concerning  data  that  fell  outside  laboratory  acceptance  limits,  and  any  other  anomalous 
conditions  encountered  during  sample  analysis. 

CLP  Form  1 contains  all  required  data  for  field  samples.  The  Form  1 (or  equivalent  reporting 
mechanism)  will  provide  the  following  information: 

• Field  sample  identification; 

• Laboratory  sample  identification; 

• Sample  result,  with  appropriate  units,  method  detection  limit,  and  reporting  limit,  [analyte 
concentrations  equal  to  or  greater  than  the  method  detection  limit  (MDL)  will  be  reported. 
Concentrations  between  the  MDL  and  reporting  limit  will  be  flagged  as  an  estimated  value 
(“J”)  by  the  laboratory.  Parameters  that  are  not  detected  or  not  present  at  concentrations 
equal  to  or  greater  than  the  MDL  are  flagged  by  the  laboratory  as  “U”  and  interpreted  to  be 
not  detected  at  a value  equal  to  or  greater  than  the  MDL.  Any  non-detected  value  (“U” 
flagged)  will  be  reported  with  its  reporting  limit  and  MDL.]; 

• Sample  collection  and  receipt  dates; 

• Sample  preparation  date/time; 
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• Analysis  date/time; 

• Dilution  factor; 

• Preparation  batch  number  or  identification; 

• Analysis  batch  number  or  identification; 

• Sample  matrix  and  instrument; 

• Percent  moisture  determination;  and 

• For  solid-matrix  samples,  identify  basis  of  reporting  (i.e.,  wet-weight  or  dry-weight  basis). 

The  following  additional  information  will  be  provided  with  the  Form  Is,  as  applicable  for  the 
reported  analytical  methods.  QC  batch  will  be  clearly  associated  with  each  sample  (on  the  CLP 
Form  specified,  or  an  equivalent  reporting  mechanism): 

• Case  narrative; 

• Chain-of-custody; 

• Summary  of  all  field  sample  results  (Form  Is,  or  equivalent,  as  described  above); 

• Sample  results  and  preparation  blank; 

• Initial  calibration  verification  (ICV),  and  continuing  calibration  verification  (CCV); 

• Initial  calibration  blanks  (ICB),  continuing  calibration  blank  (CCB),  and  preparation  blanks; 

• Low-Level  Calibration  Check  Sample  Summary,  if  necessary 

• Inductively  coupled  plasma  (ICP)  interference  check  sample  or  spectral  interference  check 
sample  (CLP  Form  IVA-IN); 

• Matrix  spike  (MS)  or  analytical  spike,  and  when  applicable  matrix  spike  duplicate  (MSD)  or 
analytical  spike  duplicate,  sample  recovery  and,  when  applicable,  MS/MSD  relative  percent 
difference  (RPD); 

• Laboratory  duplicate  precision,  where  applicable; 

• Laboratory  control  sample  (LCS)/laboratory  fortified  blnk  (LFB)  recovery; 

• MDLs; 

• ICP  interelement  correction  factors; 

• ICP  and  ICPMS  linear  ranges; 

• Preparation  log; 

• Analysis  run  Log; 

• ICPMS  tunes; 

• ICPMS  internal  standards  relative  intensity  summary; 

• Sample  log-in  sheet;  and 

• Deliverables  inventory  sheet. 
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In  addition  to  this  standard  data  package,  the  laboratory  shall  deliver  a “Level  4”  data  package, 
as  detailed  below,  when  requested.  The  Level  4 Data  Package  includes  all  items  specified 
above  plus  instrument  raw  data  and/or  documentation  of  the  following: 

• Calibration  standards  (including  source,  preparation  date). 

• Blanks  (ICB,  CCB,  and  preparation). 

• ICV,  CCV  standards. 

• Low-Level  Calibration  Check  Sample  or  Practical  Quantitation  Verification  Standards. 

• Interference  check  samples. 

• LCS/LFB. 

• Diluted  and  undiluted  samples. 

• Dilution  factors. 

• Sample  volumes. 

• Laboratory  duplicates. 

• Matrix  spikes  (source,  concentration,  volume). 

• Method  of  standard  addition  results. 

• Instrument  identification. 

• Analysis  date  and  time. 

• All  inorganic  methods:  full  raw  data  printouts  from  instruments. 

• Full  run  log  for  each  analysis,  and 

• ICPMS  to  include:  internal  standard  recoveries,  tune  data  (atomic  mass  unit  [amu]  and  peak 
width),  and  molecular  interference  check  data. 

4.2.2  Laboratory  Electronic  Data  Deliverable 

Each  data  package,  as  described  above,  shall  be  accompanied  by  an  electronic  data 
deliverable  (EDD)  prepared  by  the  laboratory.  The  content  and  format  of  laboratory  EDDs  are 
specified  in  Table  3-5.  Additional  laboratory  QC  data  can  be  included  in  the  EDD  as  long  as  the 
data  fields  specified  in  Table  3-5  are  also  maintained.  The  last  6 fields  in  the  table  will  be 
populated  during  data  validation. 

EDDs  will  be  cross  checked  against  corresponding  hard-copy  data  reports  to  confirm 
consistency  in  results  reported  in  these  two  separate  formats.  This  cross  check  will  take  place 
as  part  of  the  data  validation  process  described  in  Section  4.4. 
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4.3  Specific  Quality  Control  Assessment  Procedures 

The  accuracy,  precision,  completeness,  and  representativeness  of  analytical  data  will  be 
described  relative  to  the  project’s  control  limits  through  a process  of  field  and  laboratory  data 
quality  review  and  data  validation.  Results  from  these  reviews  will  be  documented  in  routine 
Data  Summary  Reports  prepared  for  all  data  users,  including  the  EPA  and  supporting  agencies, 
and  any  qualification  of  the  data  resulting  from  that  review  will  also  be  incorporated  into  the 
project's  electronic  database  so  that  all  data  users  are  aware  of  any  uncertainties  associated 
with  individual  results. 

4.4  Data  Validation 

Data  validation  is  the  process  of  verifying  that  qualitative  and  quantitative  information  generated 
relative  to  a given  sample  is  complete  and  accurate.  Data  validation  procedures  shall  be 
performed  for  both  field  and  laboratory  operations  as  described  below  and  in  SOP  No.  20,  Data 
Review  and  Validation  (Appendix  B of  the  Work  Plan). 

4.4.1  Evaluating  Field  Data 

The  results  of  field  quality  control  sample  analyses  associated  with  each  laboratory  data 
package  will  be  reviewed  to  allow  for  evaluation  of  equipment  blanks  and  other  field  QC 
samples  and  further  indications  of  the  data  quality.  If  a problem  is  identified  through  the  review 
of  field  QC  data,  all  related  field  samples  will  be  identified,  and  if  possible,  corrective  actions  can 
be  instituted  and  documented.  If  data  are  compromised  due  to  a problem  identified  via  field  QC 
sample  review,  appropriate  data  qualifications  will  be  used  to  identify  the  data  for  future  data 
users. 

The  handling,  preservation,  and  storage  of  samples  collected  during  the  sampling  program  will 
be  monitored  on  an  on-going  basis.  The  project  laboratories  will  document  sample  receipt 
including  proper  containers  and  preservation  at  the  time  samples  are  logged  into  their  individual 
laboratory.  The  sample  receipt  records  (a  required  data  package  deliverable)  as  well  as  the 
COC  documentation  will  also  be  assessed  during  data  validation.  Sample  handling,  storage  or 
preservation  problems  identified  during  data  validation  will  result  in  appropriate  qualification  of 
data. 

4.4.2  Evaluating  Laboratory  Chemistry  Data 

The  purpose  of  chemistry  data  validation  is  to  verify  that  the  data  are  of  known  quality, 
technically  valid,  defensible,  and  usable  for  their  intended  purpose.  The  objectives  of  the  data 
validation  process  will  be  to: 

• Verify  completeness  of  data  packages  and  corresponding  EDDs; 


31 


1778884 


ED  000552  00027543-00107 


Surface  Water  Investigation 

Mayflower  Mill  and  Tailings  Impoundments  Area 

Quality  Assurance  Project  Plan 


May  2015 


• Assess  compliance  to  project  specific  procedures  and  programs; 

• Evaluate  system  process  control  through  review  of  control  charts  (if  applicable); 

• Verify  that  no  systematic  errors  exist  within  the  data  sets; 

• Assess  field  QC  samples  to  determine  if  sampling  has  adversely  impacted  the  reported 
results  and,  therefore,  usability; 

• Assess  both  method  and  laboratory  performance  through  tabulation  of  QC  outliers;  and 

• Provide  measures  of  data  quality  in  terms  of  precision,  accuracy,  and  completeness  so  that 
overall  usability  can  be  determined. 

Data  validation  will  be  performed  using  the  general  protocols  and  processes  described  in  the 
following  documents  and  in  SOP  No.  20,  Data  Review  and  Validation  (Appendix  B of  the  Work 
Plan),  as  applicable  to  the  method  calibration  and  QC  limits  specified  on  Tables  2-3  through  2-5 
and  to  the  extent  possible  when  non-CLP  methods  are  used: 

• Contract  Laboratory  Program  National  Functional  Guidelines  for  Inorganic  Data  Review 
(NFG;  EPA,  2004);  and 

• Guidance  for  Labeling  Externally  Validated  Laboratory  Analytical  Data  for  Superfund  Use 
(USPEA,  2009). 

The  data  packages  will  be  evaluated  and  qualified  for  quantitative  QC  elements  (e.g.,  spike 
recoveries,  method  and  field  blank  contamination,  initial  and  continuing  calibration  blanks, 
instrument  tunes,  interference  check  samples,  duplicate  sample  %RSD,  and  instrument  stability 
and  performance  [e.g.,  initial  and  continuing  calibration  results,  instrument  tuning  and  internal 
standard  areas])  using  summary  forms  (described  above).  This  validation  procedure  is 
equivalent  to  a “Stage  2B  Validation,”  as  defined  in  the  EPA  guidance  for  labeling  externally 
validated  data  (EPA,  2009). 1 Specific  QC  elements  that  will  be  reviewed  include: 

• Presence  and  completeness  of  COC  and  sample  receipt  documentation; 

• Sample  Index  (correlation  of  field  sample  ID  to  laboratory  sample  ID); 

• Laboratory  Case  Narrative  (method  deviations  and  QC  anomalies); 

• Analytical  holding  times; 

• Method  blank; 

• Matrix  spike  recoveries; 

• Matrix  spike/matrix  spike  duplicate  RPD  values; 

• Field  duplicate  RPD  values; 

• Laboratory  duplicate  RPD  values; 

1 EPA,  2009.  Page  6:  “A  verification  and  validation  based  on  completeness  and  compliance  checks  of 
sample  receipt  conditions  and  BOTH  sample-related  and  instrument-related  QC  results...” 
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• Summaries  of  initial  and  continuing  calibration; 

• Summaries  of  instrument  blanks  (e.g.,  initial  calibration  blank,  CCB,  if  specified  in  method); 

• Review  of  reagent/preparation  blanks  (inorganics); 

• Review  of  Laboratory  Control  Standards  (LCS); 

• Instrument  stability  and  performance  (e.g.,  serial  dilution); 

• Summaries  of  internal  standards; 

• Completeness  of  laboratory  documentation  for  sample  receipt,  sample  analysis,  and  sample 
result  reporting; 

• Interference  check  samples  (ICP  analysis);  and 

• Serial  dilutions  (ICP  analysis),  if  any. 

Formation  will  indicate  data  qualifiers  applied  to  individual  results  and  reasons  for  application  of 
those  qualifiers.  Definitions  of  the  data  qualifiers  that  may  be  applied  to  individual  results  as  a 
result  of  data  validation  are  as  follows: 

U The  analyte  was  analyzed  for,  but  was  not  detected  above  the  level  of  the 
reported  sample  quantitation  limit. 

J The  result  is  an  estimated  quantity.  The  associated  numerical  value  is  the 
approximated  concentration  of  the  analyte  in  the  sample. 

J+  The  result  is  an  estimated  quantity,  but  the  result  may  be  biased  high. 

J-  The  result  is  an  estimated  quantity,  but  the  result  may  be  biased  low. 

R The  result  is  unuseable.  The  sample  result  is  rejected  due  to  serious  deficiencies 

in  meeting  quality  control  criteria.  The  analyte  may  or  may  not  be  present  in  the 
sample. 

UJ  The  analyte  was  analyzed  for,  but  was  not  detected.  The  reported  quantitation 
limit  is  approximate  and  may  be  inaccurate  or  imprecise. 

Formation  will  add  the  following  data  to  that  EDD  upon  completion  of  validation: 

Field  Header  “Validation  Qualifier”:  Populate  with  validation  qualifiers  specified  above 
and  in  template  reports. 

Field  Header  “Validation  Qual  Reason”:  Populate  with  a specific  reason  for  qualification 
if  EPA  codes  are  not  used. 
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Field  Header  “Val  Status”:  Populate  with  a code  to  indicate  if  the  data  has  been  validated 
or  not. 

Field  Header  “Val  Person”:  Populate  with  a code  to  specify  the  validation  contractor  and 
validator. 

Field  Header  “Val  Protocol”:  Populate  with  a code  to  refer  to  for  validation  procedures 
(QAPP  or  NFG,  etc.)  used. 

Field  Header  “Val  Notes”:  Populate  with  additional  information  that  is  specific  to  a 
sample. 

Formation  will  perform  a Manual  Validation,  as  defined  in  the  EPA  guidance  for  labeling 
externally  validated  data  (EPA,  2009),  on  the  data  packages  generated  by  the  laboratories. 

4.5  Data  Usability 

Laboratory  packages  summarizing  the  data  generated  for  this  investigation  will  be  validated  as 
described  above.  Once  validated,  the  data  will  be  loaded  into  a project  database  managed  by 
Formation.  Data  usability  will  be  determined  by  Formation  based  on  the  results  of  data 
validation  and  overall  comparison  to  DQOs. 

4.6  Measurement  Data  Analysis  and  Reporting 

Measurement  data  will  be  reported  in  consistent  units  for  each  sample  matrix  to  maintain 
comparability  and  facilitate  data  analyses.  Concentrations  in  liquid  samples  shall  be  expressed 
in  terms  of  weight  per  unit  volume  such  as  milligram  per  liter  (mg/L).  The  number  of  significant 
figures  in  the  field  and  laboratory  data  presented  in  the  final  report  shall  be  consistent  with  the 
limits  of  uncertainty  inherent  in  the  measurement  or  analytical  method. 

Statistical  analyses  and  other  evaluations  may  be  performed  that  consider  the  validated  data 
set.  The  original  detected  values  for  parameters  with  results  below  the  minimum  reporting  limit 
may  be  used  as  appropriate  to  the  selected  statistical  methods.  Statistical  methods  may  include 
published  methods  found  in  statistical  handbooks,  textbooks,  and  EPA  or  other  agency 
statistical  guidance  documents. 
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5.0  ASSESSMENT  AND  OVERSIGHT 

Assessments  of  data  collection  and  reporting  activities  are  designed  to  verify  that  sampling  and 
analyses  are  performed  in  accordance  with  the  procedures  established  in  the  Work  Plan  and 
QAPP.  The  audits  of  field  and  laboratory  activities  include  two  independent  parts:  internal  and 
external  audits.  Internal  audits  will  be  performed  by  Sunnyside,  Formation,  or  a contracted 
laboratory.  External  audits  may  be  performed  by  the  Lead  Agency  or  supporting  agencies. 
Procedures  used  to  conduct  internal  and  external  audits  shall  be  consistent  with  those 
described  in  EPA  Guidance  on  Technical  Audits  and  Related  Assessments  (EPA  QA/G-7;  EPA, 
2000). 

Performance  and  systems  audits  of  field  and  laboratory  data  collection  and  reporting 
procedures  are  described  in  this  section.  Data  assessments,  such  as  data  verification  and 
validation,  were  presented  in  Section  4.0. 

5.1  Field  Performance  and  System  Audits 

At  a minimum,  Formation’s  QA  Manager,  or  designee,  shall  conduct  an  onsite  systems  and 
performance  audit  of  field  sampling  practices  during  the  first  two  weeks  of  field  data  collection 
activities.  Any  non-conformances  observed  in  the  audit  shall  be  documented  and  resolved. 
Additional  systems  audits  or  surveillance  may  be  conducted  during  the  remaining  field 
investigations  at  the  discretion  of  the  Formation  Project  Manager  or  Formation  QA  Manager.  At 
least  one  field  audit  per  field  season  is  recommended. 

5.1.1  Internal  Field  Audits 

Internal  audits  of  field  activities  including  sampling  and  field  measurements,  will  be  conducted 
by  the  Formation  QA  Manager,  or  designee.  These  audits  will  verify  that  procedures  established 
in  the  Work  Plan  and  QAPP,  including  referenced  SOPs  (Appendix  B of  the  Work  Plan),  are 
being  followed. 

The  internal  field  audits  (systems  and  performance  audits)  will  include  examination  of  field 
measurement  and  sampling  records  and  field  instrument  operating  records;  sample  collection, 
handling,  decontamination,  and  packaging  activities;  and  documentation  of  sampling  activities  in 
compliance  with  the  established  procedures  for  each  field  activity  audited.  Follow-up  audits  may 
be  conducted  to  correct  deficiencies,  and  to  verify  that  QA  procedures  are  maintained 
throughout  the  investigation.  The  results  of  field  audits  will  be  documented.  The  completed  field 
audit  report  will  be  kept  on  file  by  the  Formation  QA  Manager.  After  a field  audit  is  conducted, 
the  results  of  the  audit  will  be  shared  by  the  auditor  with  the  field  teams  prior  to  additional 
sampling  to  enhance  sampling  performance  where  applicable. 
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Findings  of  these  audits  will  be  summarized  in  an  audit  report  that  is  given  to  the  Formation 
Project  Manager,  Field  Investigations  Manager,  and  appropriate  Field  Supervisor  in  charge  of 
the  audited  activities.  The  audited  party  will  submit  a reply  addressing  each  finding  cited  in  the 
report,  the  corrective  action  (if  necessary)  to  be  taken,  and  a schedule  for  implementation.  The 
Field  Investigations  Manager  is  responsible  for  ensuring  that  corrective  actions  are  taken. 

5.1.2  External  Field  Audits 

External  field  audits  may  be  conducted  by  representatives  from  the  Agencies.  External  field 
audits  may  be  conducted  at  any  time  during  the  field  operations.  These  audits  may  or  may  not 
be  announced  and  are  at  the  discretion  of  the  Agencies. 

External  field  audits  will  be  conducted  according  to  the  field  activity  information  presented  in  the 
field  SOPs  or  in  the  sampling  procedures  outlined  in  the  Work  Plan.  Results  of  the  external  field 
audit  may  document  the  need  for  a change  to  procedures  in  the  Work  Plan  and/or  QAPP  and 
result  in  the  need  for  an  amendment  to  the  Work  Plan  and/or  QAPP. 

5.2  Laboratory  Performance  and  Systems  Audits 

5.2.1  Internal  Laboratory  Audits 

The  internal  laboratory  audit  will  be  conducted  by  the  QA  Officer  at  each  laboratory  utilized  for 
the  investigation.  Audits  will  be  performed  in  accordance  with  the  laboratory’s  Quality 
Management  Plan. 

The  internal  laboratory  system  audits  will  be  conducted  on  an  annual  basis  while  the  internal  lab 
performance  audits  will  be  conducted  on  a quarterly  basis,  or  as  specified  in  the  laboratory’s 
Quality  Management  Plan. 

The  internal  laboratory  system  audits  will  include  an  examination  of  laboratory  documentation 
on  sample  receiving,  sample  log-in,  sample  storage,  COC  procedures,  sample  preparation  and 
analysis,  instrument  operating  records,  etc.  The  performance  audits  will  involve  preparing  blind 
QC  samples  and  submitting  them  along  with  project  samples  to  the  laboratory  for  analysis 
throughout  the  project.  The  QA  Officer  from  each  laboratory  utilized  for  this  investigation  will 
evaluate  the  analytical  results  of  these  blind  performance  samples  to  ensure  the  laboratory 
maintains  acceptable  QC  performance. 

5.2.2  External  Laboratory  Audits 

An  external  laboratory  audit  may  be  conducted  by  representatives  from  the  Agencies  at  any 
time.  An  external  laboratory  audit  may  be  conducted  prior  to  the  initiation  of  the  sampling  and 
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analysis  activities.  These  audits  may  or  may  not  be  announced,  may  be  conducted  at  any  time 
and  are  at  the  discretion  of  the  Agencies. 

External  laboratory  audits  will  include  (but  not  be  limited  to)  review  of  laboratory  analytical 
procedures,  laboratory  on-site  audits,  and/or  submission  of  performance  evaluation  samples  to 
the  laboratory  for  analysis.  Typically,  the  external  laboratory  audit  will  be  conducted  in  the  lab  so 
that  the  staff  may  be  questioned  regarding  laboratory  procedure.  A recently  produced  sample 
data  package  will  be  compared  with  their  SOP  to  ensure  compliance  with  applicable  standards. 

5.3  Corrective  Actions 

Corrective  action  is  the  process  of  identifying,  recommending,  approving  and  implementing 
measures  to  counter  unacceptable  procedures  or  out-of-QC  performance  which  can  affect  data 
quality.  Corrective  action  can  occur  during  field  activities,  laboratory  analyses,  data  validation 
and  data  assessment. 

Nonconforming  equipment,  items,  activities,  conditions  and  unusual  incidents  that  could  affect 
data  quality  and  attainment  of  the  project’s  quality  objectives  will  be  identified,  controlled  and 
reported  in  a timely  manner.  For  the  purpose  of  this  QAPP,  a nonconformance  is  defined  as  a 
malfunction,  failure,  deficiency,  or  deviation  that  renders  the  quality  of  an  item  unacceptable  or 
indeterminate  in  meeting  the  project’s  quality  objectives. 

Corrective  action  in  the  laboratory  may  occur  prior  to,  during  and  after  initial  analyses.  If  the 
analytical  results  from  laboratory  QC  samples  fall  outside  of  the  measurement  performance 
criteria,  the  laboratory  should  initiate  corrective  actions  immediately.  If  the  laboratory  cannot 
correct  the  situation  that  caused  the  nonconformance  and  an  out-of-control  situation  continues 
to  occur  or  is  expected  to  occur,  then  the  laboratory  will  immediately  contact  the  Formation  QA 
Manager  and  request  instructions  regarding  how  to  proceed  with  sample  analyses.  A number  of 
conditions  such  as  broken  sample  containers,  multiple  phases,  low/high  pH  readings  and 
potentially  high  concentration  samples  may  be  identified  during  sample  log-in  or  just  prior  to 
analysis.  Following  consultation  with  lab  analysts  and  section  leaders,  it  may  be  necessary  for 
the  Laboratory  QA  Manager  to  approve  the  implementation  of  corrective  action.  These 
conditions  may  include  dilution  of  samples,  additional  sample  extract  cleanup,  automatic  re- 
injection/reanalysis when  certain  QC  criteria  are  not  met,  etc. 

Completion  of  any  corrective  action  should  be  evidenced  by  data  once  again  falling  within 
prescribed  measurement  performance  criteria.  If  an  error  in  laboratory  procedures  or  sample 
collection  and  handling  procedures  cannot  be  found,  the  results  will  be  reviewed  by  the 
Formation  QA  Manager  and  Formation  Project  Manager  to  assess  whether  reanalysis  or  re- 
sampling is  required. 
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Any  corrective  actions  taken  will  be  documented  in  writing  by  either  the  Laboratory  QA  Manager 
or  the  Formation  QA  Manager  and  reported  to  the  Formation  Project  Manager  and  EPA. 
Corrective  action  records  will  be  included  in  the  program’s  quality  records. 

5.4  Corrective  Action  during  Data  Validation  and  Data  Assessment 

The  Formation  QA  Manager  may  identify  the  need  for  corrective  action  during  either  the  data 
validation  or  data  assessment.  Potential  types  of  corrective  action  may  include  re-sampling  by 
the  field  team,  reanalysis  of  samples  by  the  laboratory,  or  re-submission  of  data  packages  with 
corrected  clerical  errors.  The  appropriate  and  feasible  corrective  actions  are  dependent  upon 
the  ability  to  mobilize  the  field  team  and  whether  the  data  to  be  collected  is  necessary  to  meet 
the  required  QA  objectives  (e.g.,  the  holding  time  for  samples  is  not  exceeded,  etc.).  Corrective 
actions  of  this  type  will  be  documented  by  the  Formation  QA  Manager. 

5.5  Quality  Assurance  Reports  to  Management 

The  deliverables  associated  with  the  tasks  identified  in  the  Work  Plan  will  contain  QA 
discussions  in  which  data  quality  information  collected  during  the  task  is  summarized.  Those 
reports  will  be  the  responsibility  of  the  Formation  Project  Manager  and  QA  Manager. 

The  QA  discussions  will  contain,  on  a routine  basis,  the  results  of  field  and  laboratory  audits, 
information  generated  on  the  achievement  of  specific  DQOs  and  a summary  of  any  corrective 
actions  that  were  implemented  and  their  immediate  results  on  the  project.  Detailed  references  to 
any  QAPP  modifications  will  also  be  highlighted. 
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Precision,  Accuracy  and  Completeness  Calculation  Equations 


Characteristic 

Formula 

Symbols 

Precision 

(as  relative  percent  difference,  RPD) 

RPD  □ - 

x.  U x . 

* j 

x>  Xj 
2 

-□100 

zd 

Xj,  Xj!  replicate  values  of  x 

Precision 

(as  relative  standard  deviation,  RSD, 
otherwise  known  as  coefficient  of 
variation) 

RSD  □ =D100 

X 

s:  sample  standard  deviation 
x:  sample  mean 

Accuracy 

(as  percent  recovery,  R,  for  samples 
without  a background  level  of  the 
analyte,  such  as  reference  materials, 
laboratory  control  samples,  and 
performance  evaluation  samples) 

R [ 

— □ 100 

t 

x:  sample  value 

t:  true  or  assumed  value 

Accuracy 

(as  percent  recovery,  R,  for 
measurements  in  which  a known 
amount  of  analyte,  a spike,  is  added  to 
an  environmental  sample) 

X □ X 

RU  s □ 100 

t 

xs:  value  of  spiked  sample 
x:  value  of  unspiked  sample 
t:  true  or  assumed  value 

Completeness 

(as  a percentage,  C) 

c □ — nioo 

N 

n:  number  of  valid  data  points 
produced 

N;  total  number  of  samples  taken 
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Summary  of  Calibration  and  QC  Procedures  for  EPA  Method  200.8  (ICPMS) 


Quality  Control  Check 

Minimum  Frequency 

Lab  Acceptance  Criteria 

Corrective  Action/Lab  Flagging 
Criteria 

Sample  preservation  and 
holding  time 

Not  applicable 

Sample  holding  time  is  180  days  for 
aqueous  samples  preserved  to  pH  < 2 
with  nitric  acid. 

Laboratory  will  note  sample 
condition  on  receipt  and  notify  client 
if  criteria  are  not  met. 

AMU  Check  Tune 

Prior  to  initial  calibration 
solution  as  specified  by  lab's 
standard  operating  procedure 
(SOP). 

Mass  calibration  <0.1  amu  from  the 
true  value;  Stability:  RSD  < 5%  for  at 
least  five  replicate  analyses.  Peak 
resolution  < 0.75  AMU  at  5%  peak 
height. 

Retune  instrument  then 
reanalyze  tuning  solution. 

Initial  calibration  (ICAL)  for 
all  target  analytes 
(minimum  one  standard  and 
a blank) 

Daily  initial  calibration  prior  to 
sample  analysis. 

Calibration  blank  plus  4 non-zero 
standards.  ICAL  must  be  repeated  for 
each  batch  unless  CCV  is  used  for 
continuing  calibration,  if  the 
correlation  coefficient  for  the  element 
of  interest  is  not  greater  than  0.995, 
then  the  instrument  must  be 
recalibrated  and  all  of  the  associated 
samples  for  that  element  must  be 
reanalyzed. 

Correct  problem  then  repeat  initial 
calibration. 

Initial  Calibration 
Verification  (ICV) 

Immediately  after  ICAL,  before 
beginning  a sample  run  and 
from  a second  source. 

All  analytes  within  ± 10%  of  expected 
value. 

Rerun  ICV.  if  that  fails,  correct 
problem  and  repeat  ICAL. 

Initial  Calibration  Blank 
(ICB) 

Immediately  after  ICV. 

< 2.2X  the  Method  Detection  Limit 
(MDL)  for  dissolved  200.8  analyses  or 

< 3X  the  MDL  of  the  associated 
analyte. 

Recalibrate  if  ICB  is  outside  of 
acceptance  criteria.  Reanalyze  all 
associated  samples  that  are  < 10X 
the  blank  and  > zero  since  the  last 
compliant  CCB. 

Continuing  Calibration 
Verification  (CCV) 

After  every  10  samples  and  at 
the  end  of  the  analysis 
sequence. 

The  analyte  concentration  within  ± 
10%  of  expected  value 

Correct  problem  then  repeat  CCV 
and  reanalyze  all  samples  since  last 
successful  CCV.  if  CCV  recovery 
was  high,  "U"  samples  can  be 
qualified  and  passed. 

Continuing  Calibration 
Blank  (CCB) 

Immediately  after  ICB,  after 
every  10  samples,  and  at  the 
end  of  the  analytical  sequence 
(after  every  20  samples  for 
dissolved  analyses) 

< 3X  MDL 

Correct  problem  then  reanalyze 
calibration  blank  and  previous  10 
samples.  Reanalyze  all  associated 
samples  that  are  < 10X  the  blank 
and  > zero  since  the  last  compliant 
CCB. 

Laboratory  Reagent  Blank 

One  per  analytical  batch  of  20 
or  fewer  samples  of  the  same 
matrix 

< 2.2X  MDL 

Correct  problem  and  reanalyze. 
Recalibrate  if  ICB  is  outside  of 
accpetance  criteria. 

Laboratory  Fortified  Blank 
(LFB) 

One  LFB  per  analytical  batch  of 
20  or  fewer  samples 

85-115% 

Correct  problem  then  reanalyze.  If 
still  out,  re-prepare  and  reanalyze 
the  LFB  and  all  samples  in  the 
preparation  batch,  if  the  LFB 
recovery  is  high,  "U"  samples  may 
be  qualified  and  passed. 

Matrix  Spike/Matrix  Spike 
Duplicate  (MS/MSD) 

One  MS/MSD  per  every  10 
samples  per  matrix  - not  to  be 
performed  using  a field  blank. 

Percent  recovery  should  be  within  ± 
30%  and  Relative  Percent  Difference 
(RPD)  should  be  < 20% . If  sample  is 
spiked  post  digestion,  percent 
recovery  should  be  ± 15%.  MS/MSD 
recoveries  are  not  applicable  if  the 
sample  concentration  is  >4x  the  spike 
concentration. 

Qualify  associated  sample  results 

Field  duplicate  sample 

1 field  duplicate  per  every  20 
samples  per  matrix 

Not  applicable 

Not  applicable 

Internal  Standards  (IS) 

Every  sample;  internal 
standards  as  specified  by 
method  and  lab’s  SOP. 

60%  - 125%  of  intensity  in  the 
calibration  blank. 

Dilute  by  a factor  of  two  and  re- 
analyze. If  IS  recoveries  still  out, 
report  undiluted  results. 

Concentrations  between  the 
MDL  and  CRQL 

All  samples 

Not  applicable 

Qualify  to  indicate  value  is  between 
MDL  and  CRQL.. 

Note  that  specific  QC  procedures  may  vary  based  on  the  laboratory  that  performs  the  analyses. 

AMU  - Atomic  Mass  Unit 

CRQL  - Contract  Required  Quantitation  Limit.  May  be  referred  to  as  "PQL"  - Practical  Quantitation  Limit  or  "RL"  - Reporting  Limit. 

ppb  - parts  per  billion 

RSD  - Relative  Standard  Deviation 
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Summary  of  Calibration  and  QC  Procedures  for  EPA  Method  200.7  (ICP) 


Quality  Control  Check 

Minimum  Frequency 

Lab  Acceptance  Criteria 

Corrective  Action/Lab  Flagging 
Criteria 

Sample  preservation  and 
holding  time 

Not  applicable 

Sample  holding  time  is  180  days 
for  aqueous  samples  preserved  to 
pH  < 2 with  nitric  acid. 

Laboratory  will  note  sample  condition 
on  receipt  and  notify  client  if  criteria  are 
not  met. 

Initial  calibration  (ICAL)  for 
ail  target  analytes 
(minimum  one  standard 
and  a blank) 

Daily  initial  calibration  prior  to 
sample  analysis 

Calibration  blank  pius  1 or  more 
non-zero  standards.  When  3 or 
more  points  are  used,  the  criteria  is 
r2  > 0.995. 

Correct  problem  then  repeat  initial 
calibration. 

Initial  Calibration 
Verification  (ICV) 

After  ICAL,  before  beginning  a 
sample  run  (at  a concentration 
other  than  used  for  calibration 
and  from  a second  source) 

All  analytes  within 
± 5%  of  expected  value.  When  3 
or  more  points  are  used,  the 
criteria  is  r2>  0.995. 

Correct  problem  and  verify  second 
source  standard.  Rerun  ICV.  If  that 
fails,  correct  problem  and  repeat  ICAL. 

Initial  Calibration  Blank 
(ICB) 

After  ICV 

< 3X  Method  Detection  Limit  (MDL) 

Correct  problem  and  reanalyze. 
Sample  values  > 10X  ICB  may  be 
accepted  and  qualified  if  ICB  fails  high. 

Practical  Quantitation 
Verification  (PQV) 

Daiiy,  after  ICAL  and  before 
samples  are  run. 

The  analyte  concentrations  within 
±30%  of  expected  value. 

Correct  problem  then  reanalyze. 

Spectrai  Interference 
Check  Sample 

Immediately  after  PQV. 

Recovery  must  be  within  ± 20%  of 
expected  value. 

Correct  problem  and  reanalyze. 

Continuing  Calibration 
Verification  (CCV) 

After  every  10  samples  and  at 
the  end  of  the  analysis 
sequence  (at  a mid-calibration 
range  concentration). 

The  analyte  within  ± 10%  of 
expected  value 

Correct  problem  then  repeat  CCV  and 
reanalyze  all  samples  since  last 
successful  CCV.  Samples  < MDL  may 
be  accepted  and  qualified  if  CCV  faiis 
high. 

Continuing  Calibration 
Blank  (CCB) 

Immediately  after  CCV  and 
after  every  10  samples,  and  at 
end  of  the  analytical 
sequence. 

<3X  MDL 

Correct  problem  then  reanalyze 
calibration  biankand  previous  10 
samples.  Sample  values  > 10X  CCB 
or  < MDL  may  be  accpeted  and 
qualified  if  CCB  fails  high. 

Laboratory  Reagent  Blank 
(LRB)/ Method  Blank 

One  per  analytical  batch  of  20 
or  fewer  samples  of  the  same 
matrix. 

< 2.2X  MDL 

Correct  problem  and  reanalyze. 
Samples  values  > 10X  LRB  or  < MDL 
may  be  accepted  and  qualified  LRB 
fails  high. 

Laboratory  Fortified  Blank 
(LFB)/Laboratory  Control 
Sample  (LCS) 

One  LFB  per  analytical  batch 
of  20  or  fewer  samples 

85-115% 

Correct  problem  then  reanalyze.  If  still 
out,  re-prepare  and  reanalyze  the  LFB 
and  all  samples  in  the  preparation 
batch.  If  LFB  faiis  high,  samples  < 
MDL  may  be  accepted  and 
appropriately  qualified. 

Matrix  Spike/Matrix  Spike 
Duplicate  (MS/MSD) 

One  MS/MSD  per  every  10 
samples  per  matrix  - field 
blanks  may  not  be  used. 

Percent  recovery  should  be  within 
± 30%  and  Relative  Percent 
Difference  (RPD)  should  be  < 20%. 
If  sample  is  spiked  post  digestion, 
percent  recovery  should  be  ± 15%. 
MS/MSD  recoveries  are  not 
applicable  if  the  sample 
concentration  (used  for  spiking)  is 
>4x  the  spike  concentration. 

Flag  associated  sample  results.  If  the 
RPD  > 20%  samples  must  be 
reprepped  and  reanalyzed.  Ag  must 
have  passing  RPD  in  digested 
samples. 

Field  duplicate  sample 

1 field  duplicate  per  every  20 
samples  per  matrix 

Not  applicable 

Not  applicable 

Concentrations  between 
the  MDL  and  CRQL 

All  samples 

Not  applicable 

Qualify  to  indicate  value  is  between 
MDL  and  CRQL. 

Note  that  specific  QC  procedures  may  vary  based  on  the  laboratory  that  performs  the  analyses. 

CRQL  - Contract  Required  Quantitation  Limit.  May  be  referred  to  as  "PQL"  - Practical  Quantitation  Limit  or  "RL"  - Reporting  Limit. 
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Summary  of  Calibration  and  QC  Procedures  for  Method  SM2320B 


Quality  Control  Check 

Minimum  Frequency 

Lab  Acceptance  Criteria 

Corrective  Action/Lab  Flagging 
Criteria 

Sample  preservation  and 
holding  time 

Not  applicable 

Sample  collected  and  sent  to  lab 
at  0 to  6°C  and  analyzed  within  14 
days  of  collection. 

Laboratory  will  note  sample  condition  on 
receipt  and  notify  client  if  criteria  are  not 
met. 

Practical  Quantitation 
Verification 

One  per  analytical  batch 

within  ± 50% 

Correct  problem  prior  to  continuing 
analysis.  Otherwise,  recalibrate  system. 

Prep  Blank  Water 
(PBW)/Method  Blank 

1 per  batch  of  20  or  less 
samples 

< PQL 

All  samples  affected  by  high  method 
blanks  (sample  < 10X  the  highest  (PBW) 
must  be  qualified  accordingly. 

Laboratory  Control  Standard 
Water  (LCSW) 

Analyze  1 LCSW  at  the 
beginning  of  the  run,  one 
after  every  20  samples  (or 
less)  and  one  at  the  end  of 
the  analysis. 

90-110%  recovery 

Correct  problem  then  reanalyze. 

Analytical  Duplicate 

One  analytical  duplicate  per 
every  10  client  samples  - 
field  blanks  may  not  be  used. 

RPD <20% 

If  RPD  above  control  limit,  reanalyze 
associated  samples. 

Field  duplicate  sample 

1 field  duplicate  per  every  20 
samples  per  matrix 

Not  applicable 

Not  applicable 

Note  that  specific  QC  procedures  may  vary  based  on  the  laboratory  that  performs  the  analyses, 

PQL  - Practical  Quantitation  Limit 
RPD  - Relative  percent  difference 
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Summary  of  Calibration  and  QC  Procedures  for  Method  300.0  (Ion Chromatography)  - Aqueous  Samples 


Quality  Control  Check 

Minimum  Frequency 

Lab  Acceptance  Criteria 

Corrective  Action/Lab  Flagging 
Criteria 

Sample  preservation  and 
holding  time 

Not  applicable 

Sample  collected  and  sent  to 
lab  unpreserved  at  0 to  6°C  . 
Samples  analyzed  28  days 
from  collection. 

Laboratory  will  note  sample  condition  on 
receipt  and  notify  client  if  criteria  are  not 
met. 

Calibration  Standards 

Daily(first  batch  of  the  day) 
or  when  1CV/CCV  fail 

r2  > 0.995 

Reanalyze  suspect  calibration  standard, 
if  criteria  still  not  met,  then  remake 
standards  and  recalibrate  the 
instrument. 

Initial  Calibration  Verification 
(ICV) 

One  per  analytical  batch. 
Immediately  following 
calibration. 

Aqueous;  90-110% 

If  ICV  does  not  meet  criteria,  retest  one 
time,  if  problem  persists,  recalibrate  the 
instrument. 

Continuing  Calibration 
Verification  (CCV) 

Before  beginning  a sample 
run  if  using  a continute 
calibration, 1 every  10  client 
samples  and  1 at  the  end  of 
each  batch. 

Aqueous;  90-110% 

Rerun  CCV  to  see  if  within  limits,  if  both 
attempts  fail,  recalibration  or  two 
consecutive  passing  CCVs  are  required. 

Initial  Calibration  Blanks 
(ICB) 

Immediately  following 
calibration  after  ICV. 

< +/-3X  (Method  Detection 
Limit)  MDL 

Rerun  ICB  to  see  if  it  meets  criteria.  If 
not,  then  recalibrate  instrument. 

Continuing  Calibration  Blank 
(CCB) 

Before  beginning  a sample 
run,  after  the  CCV,  if  using  a 
continuing  calibration,  after 
every  1 0 client  samples,  and 
at  end  of  the  analytical 
sequence 

< +/-3X  MDL 

Correct  problem  then  reanalyze. 
Samples  < MDL  can  be  accepted  and 
reported  with  the  appropriate  qualifier  if 
bracketing  CCB(s)  fails  high. 

Laboratory  Fortified  Blank 
(LFB)/Laboratory  Control 
Sample  (LCS) 

One  per  every  20  or  fewer 
client  samples. 

90-110% 

One  re-test  OK,  then,  if  not  within  limits, 
reanalyze  all  samples.  Recalibrate  if 
necessary. 

Analytical  Spike  (Matrix 
Spike) 

One  per  every  10  analytical 
samples 

90-110% 

If  instrument  QC  for  other  QC  samples 
is  within  limits,  sample  results  are 
qualified.  If  other  instrument  QC  is  out 
of  limits,  reanalyze  samples. 

Analytical  Duplicate 

One  per  every  10  analytical 
samples 

RPD  < 20%  /for  duplicate 
concentrations  > 10  times  MDL 

Reanalyze  and  if  within  limits,  then  no 
impact.  It  reanalysis  results  not  within 
limits,  then  reanalyze  associated 
samples.  If  duplicate  results  < 10X 
MDL,  qualify  sample  results,  if  the  LFB 
& associated  instrument  QC  pass,  then 
accept  qualify  the  data. 

Field  duplicate  sample 

1 field  duplicate  per  every  20 
samples  per  matrix 

Not  applicable 

Not  applicable 

Note  that  specific  QC  procedures  may  vary  based  on  the  laboratory  that  performs  the  analyses. 
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Table  3-1 


Requirements  for  Sample  Preservation  and  Preparation  Techniques,  Sample  Volumes,  and  Holding  Times 


Parameter 

Laboratory  Analytical  Method 

■p 

Preservative1 

Minimum 

Sample 

Volume 

Bottle  Type 

Maximum 
Holding  Time 
(Days) 

Metals  and  metalloids  and  Hardness 

ERA  200.7  and  200.8  (ICR  and  ICP-MS) 
and  SM2340B  (hardness)  by  calculation 

Field  filtered  (dissolved),  Hot  Plate  Digestion  200.2 
(200.7  and  200.8) 

hno3 

250  ml 

HOPE 

180 

Unfiitered  (total);  Hot  Plate  Digestion  200.2  (200.7 
and  200.8) 

hno3 

250  ml 

HOPE 

180 

Chloride 

EPA  300.0 

None 

None 

250  ml 

HOPE 

28 

Bromide 

EPA  300.0 

None 

Fiuoride 

EPA  300.0 

None 

Sulfate 

EPA  300.0 

None 

Alkalinity2 

SM2320B 

None 

ice  < 6°C  but  >0°C 

500  mL 

HOPE 

14 

TSS 

SM2540D 

None 

None 

7 

TDS 

SM2540C 

None 

None 

7 

Notes 

1 . In  addition  to  the  preservation  listed,  aif  samples  shall  be  placed  in  a cooler  with  ice  that  is  maintained  at  temperatures  < 6°C  but  >0°C  (40  CFR  136)  following  collection  and  during  shipment  to  the  lab. 

2.  The  holding  time  for  alkalinity  is  14  days. 
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Acheivable  Laboratory  Limtis  and  Regulatory  Standards  Surface  Witer  Parameters 


Target  Analyte 

Laboratory 
Analytical  Method 

Laboratory  Method 
Detection  Limit 
(Mg/L) 

Laboratory 
Reporting  Limit2 
(Ufl/L) 

Colorado  Water  Quality 
Standard1  (pg/L) 

Laboratory  Parameters 

Dissolved 

Total 

Recoverable 

Metals  (total  and  dissolved) 

Aluminum 

200.8 

1 

5 

- 

750  ac,ch 

Arsenic 

200.8 

0.2 

1 

340  ac 

100  ch 

Barium 

200.8 

0.5 

2.5 

-- 

- 

Cadmium 

200.8 

0.1 

0.5 

See  Table  5-2  of 
Work  Plan 

- 

Calcium 

200.7 

100 

500 

- 

- 

Chromium 

200.8 

0.5 

2 

Cr1"  TVS2  = 183 

ac  / 24  ch 

Cr'"=  100  ch 

Cobalt 

200.8 

0.05 

0.25 

- 

- 

Copper 

200.8 

0.5 

2.5 

TVS2  = 3.6  ac  / 

2.7  ch 

- 

Iron 

200.7 

20 

50 

- 

1000  ch 

Lead 

200.8 

0.1 

0.5 

TVS2=  14  ac  / 
0.5  ch 

- 

Lithium 

200.7 

8 

40 

- 

- 

Magnesium 

200.7 

200 

1000 

- 

- 

Manganese 

200.8 

0.5 

2.5 

See  Table  5-2  of 
Work  Plan 

-- 

Molybdenum 

200.8 

0.5 

2.5 

- 

160 ch  ! 

Nickel 

200.8 

0.6 

3 

TVSZ=  145  ac/ 
16  ch 

-- 

Potassium 

200.7 

200 

1000 

- 

- 

Silica 

200.7 

214 

1070 

- 

- 

Silver 

200.8 

0.05 

0.25 

TVS2  = 0.1 9 ~l 
0.01 chtrout/  0.03 

ch 

-- 

Sodium 

200.7 

200 

1000 

- 

- 

Strontium 

200.7 

5 

25 

- 

- 

Vanadium 

200.8 

0.2 

1 

- 

- 

Zinc 

200.8 

2 

5 

See  Table  5-2  of 
Work  Plan 

-- 

Anions  | 

Bromide 

300.0 

50 

250 

- 

- 

Chloride 

300.0 

500 

2,500 

- 

- 

Fluoride 

300.0 

50 

250 

- 

- 

Sulfate 

300.0 

500 

2,500 

- 

- 

Misc.  1 

Alkalinity 

SM  2320B 

2,000 

20,000 

- 

: 

Hardness 

SM2340B 

1500 

7500 

- 

- 

TSS 

SM2540D 

10,000 

20,000 

- 

- 

TDS 

SM2540C 

5,000 

20,000 

- 

“ 

Notes: 

1 . Coiorado  Department  of  Public  Health  and  Environment  (CDPHE),  2014.  Standards  are  stated 
as  dissolved  phase  (e.g.,  filtered  with  a 0.45  micron  filter).  If  there  is  more  than  one  standard  then 
the  lowest  standard  was  used. 

2.  TVS  = table  value  standard.  Calculated  using  a mean  hardness  of  25  mg/L  calcium  carbonate  CDPHE  (2013) 

3.  Laboratory  reporting  limit  (RL)  is  equivalent  to  the  practical  quantitation  limit  (PQL) 

4.  TSS  = Total  suspended  sediments 

5.  TDS  = Total  dissolved  solids 

6.  ac  = acute 

7.  ch  = chronic 
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Table  3-3 


Required  Frequencies  for  Field  QC  Samples 


Sample  Type 

Analytes 

Analysis  Methods 

Field  Duplicate 

Equipment  Rinsate  Blank 

MS/MSD 

Filter  Blank 

Water 

Metals  and  Metalloids 
(Table  3-2) 

Hardness 

200.7 

200.8 

SM2340B  by  calculation 

1/20  samples 

1/20  samples 

1/20  samples 

Extra  volume  - 500ml  bottle 
Unfiltered,  Unpreserved 

1 per  sampling  event 

Chloride,  Bromide, 
Sulfate,  Flouride 

300 

1/20  samples 

1/20  samples 

None 

Alkalinity 

SM2320B 

1/20  samples 

NA 

None 

Total  Dissolved  Solids 

SM2540C 

1/20  samples 

NA 

None 

Total  Suspended  Solids 

SM2540D 

1/20  samples 

NA 

None 
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Table  3-4 
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Required  Frequencies  for  Laboratory  QC  Analyses 


Sample  Type 

Analytes 

Analysis  Methods 

Method  Blank* 

Laboratory  Fortified 
Blank/Laboratory 
Control  Sample 

Analytical 

Duplicate 

Matrix 

Spike/Matrix  Spike 
Duplicate  Pair 

Water 

Metals  and  Metalloids 
(Table  3-2) 

Hardness 

200.7 

200.8 

SM2340B  by  calc 

1/20 

1/20 

NA 

1 pair/  20  samples 

Chloride,  Bromide, 
Sulfate,  Flouride 

300.0 

1/101 

1/20 

1/10 

1/102 

Alkalinity 

SM2320B 

1/20 

NA 

1/10 

NA 

Total  Dissolved  Solids 

SM2540C 

1/20 

NA 

1/10 

NA 

Total  Suspended  Solids 

SM2540D 

1/20 

NA 

1/10 

NA 

NA-  Not  Applicable 

1 A calibration  blank  instead  of  a method  blank  because  the  samp  les  aren't  prepared  but  are  run  directly  per  the  method. 

2 Called  an  analytical  spike  sample  for  this  method  (which  is  a spiked  site  sample)  but  a spike  duplicate  of  this  sample  is  not  run  per  the  method. 
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Table  3-5 
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EDD  Specifications  for  the  Laboratory 


Lab  EDD  Fields 

Description 

COCSamplelD 

Field  sample  Identification  number 

SampleDate 

Date  sample  collected 

SampleTime 

Time  sample  collected 

PreparatiortMethod 

Preparation  method  number 

AnalyticalMethod 

Analytical  method  number 

Matrix 

Sampling  matrix 

TorDAnalysis 

Total  or  dissolved  analysis  (filtered  or  unfiltered  sample) 

Basis 

Wet/dry  basis  for  analyte  reporting 

Analyte 

Parameter  label 

Result 

Measured  concentration 

Units 

Units  of  measure 

DetLimit 

Detection  limit 

DetLimitType 

Detection  limit  type  (e.g.,  MDL  or  IDL) 

ReportingLimit 

Reporting  limit 

LabQualifier 

Parameter  value  qualifier 

Dilution 

Dilution  factor 

LabName 

Lab  name 

SDGNumber 

Lab  Sample  Delivery  Group  (SDG)  number 

LabSamplelD 

Lab  sample  identification  number 

Received  Date 

Date  sample  received  by  laboratory 

AnalysisDate 

Data  sample  analyzed  by  laboratory 

QGualifier 

EPA  qualifier  (e.g.,  H or  D) 

CAS# 

Compound  name 

Validation  Qualifier1 

Qualifier  applied  based  on  data  validation  (J+,  UJ,  etc) 

Validation  Qual  Reason1 

If  EPA  codes  not  used,  a written  explanation  of  the  reason  qual  ified 

Val  Status1 

Explains  if  the  data  has  been  validated  or  not 

Val  Person1 

Validation  contractor  and  validator  (initials) 

Val  Protocol1 

Document  validator  referred  to  for  valication  procedures  (QAPP  or  NFG,  etc.) 

Val  Notes1 

Additional  information  pertaining  to  a result 

EDD  - Electronic  data  deliverable 
IDL  - Instrument  detection  limit 
MDL  - Method  detection  limit 
SDG  - Sample  delivery  group 

1 Fields  to  be  added  by  Validator 
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Appendix  C - SOPs 

All  Applicable  SOPs  for  the  High-Flow  Surface  Water 

Investigation 
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STANDARD  OPERATING  PROCEDURE  No.  1 
FIELD  DOCUMENTATION 


1.0  SCOPE  AND  APPLICABILITY 

The  following  Standard  Operating  Procedure  (SOP)  describes  the  protocol  for 
documenting  field  monitoring  activities.  The  procedures  presen  ted  herein  are  intended 
to  be  general  in  nature  and  are  applicable  when  referenced  by  s ite-specific  or  project- 
specific  planning  documents.  Appropriate  modifications  to  the  procedures  may  be  made 
to  accommodate  project-specific  protocols  when  approved  in  writ  ing  or  via  email  by  the 
Project  Manager  or  detailed  in  a project  work  plan,  sampling  plan,  or  quality  a ssurance 
project  plan. 

The  objective  of  this  SOP  is  to  establish  a consistent  method  a nd  format  to  document 
daily  field  activities.  The  resultant  field  notes  and  records  are  intended  to  provide 
sufficient  information  that  can  be  used  to  recreate  the  field  a ctivities  and  the  collection  of 
environmental  data. 


2.0  BASIS  FOR  METHODOLOGY 


The  methods  and  procedures  described  in  this  SOP  were  developed  from  these 
sources: 

□ ANSI/ASQC  E-4  (1994)  American  National  Standards  Institute/Ame  rican  Society 
for  Quality  Control  Specifications  and  Guidelines  for  Quality  Systems  for 
Environmental  Data  Collection  and  Environmental  Technology  Programs. 

□ ASTM  D 6089  (2010)  American  Society  for  Testing  and  Materials  (ASTM)  ASTM 
D 6089  Standard  Guide  for  Documenting  a Ground-Water  Sampling  Event. 

□ EPA  QA/G6  (2007)  U.S.  Environmental  Protection  Agency  Guidance  for 
Preparation  of  Standard  Operating  Procedures  (SOPs).  EPA/600/B-07/001. 
Office  of  Environmental  Information,  Washington,  DC,  April. 

□ EPA  QA/G5  (2002)  U.S.  Environmental  Protection  Agency  EPA  Guid  ance  for 
Quality  Assurance  Project  Plans.  EPA/240/R-02/009.  Office  of  E nvironmental 
Information,  Washington,  DC,  December. 
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3.0  PROCEDURES 

3.1  Daily  Field  Activities 

The  field  representative  actually  performing  the  environmental  monitoring  or  sampling 
will  record  all  field  activities  in  the  field  notebook  for  each  day  of  field  work. 

Documentation  will  include: 

A.  Project  identification; 

B.  Date; 

C.  Time  on  job  (beginning  and  ending  time); 

D.  Weather  conditions; 

E.  Activity  description; 

F.  List  of  personnel  and  visitors  on  site; 

G.  Safety  equipment  used  and  monitoring  performed; 

H.  Waste  storage  inventory  (if  any); 

I.  Chronological  record  of  activities  and  events; 

J.  Comments  and  variances  from  project  work  plan; 

K.  Content  of  telephone  conversations; 

L.  Calibration  parameters;  and 

M.  Signature  of  the  field  representative. 

The  field  representative  will  document  all  details  that  would  b e necessary  to  recreate  the 
day's  activities  and  events  at  a later  time.  The  field  noteboo  k will  be  used  to  document 
field  activities  and  information  that  may  not  be  specified  on  o ther  field  record  forms. 
Other  activity-specific  documentation  requirements  to  be  record  ed  on  field  record  forms 
are  discussed  in  the  Standard  Operating  Procedure  for  each  activity. 
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4.0  DOCUMENTATION 

4.1  Field  Record  Forms 

In  addition  to  the  field  notebook,  field  personnel  will  complet  e specific  field  record  forms 
(which  may  be  in  paper  or  electronic  format)  applicable  to  the  field  activities  being 
conducted.  The  procedures  for  completion  of  activity-specific  field  record  forms  are 
presented  in  the  applicable  Standard  Operating  Procedures.  Add  itional  field  record 
forms  and  applicable  procedures  may  be  created  for  project-specific  activities,  as 
necessary. 

4.2  Records  Management 

All  original  field  forms  and  copies  of  field  notebooks  will  be  filed  with  the  appropriate 
project  records  in  the  project  files.  Specific  field  record  forms  filled  out  using  an 
electronic  device  will  be  printed  and  filed  with  the  appropriate  project  records. 

5.0  QUALITY  ASSURANCE/QUALITY  CONTROL 

All  completed  field  forms  will  be  reviewed  by  the  Project  Manag  er  or  project-designated 
reviewer.  Any  necessary  corrections  will  be  made  in  pen  with  a single-line  strike  out  that 
is  initialed  and  dated. 

6.0  REFERENCES 


American  National  Standards  Institute/American  Society  for  Quality  Control,  1994. 
Specifications  and  Guidelines  for  Quality  Systems  for  Environmental  Data 
Collection  and  Environmental  Technology  Programs.  ANSI/ASQC  E-4. 

American  Society  for  Testing  and  Materials  (ASTM),  2010.  ASTM  D 6089-97.  Standard 
Guide  for  Documenting  a Ground-Water  Sampling  Event.  American  Society  for 
Testing  and  Materials  available  online  at  http://www.astm.org/ 

U.S.  Environmental  Protection  Agency  (USEPA),  2007.  EPA  QA/G6,  Guidance  for 
Preparing  Standard  Operating  Procedures  (SOPs).  EPA/600/B-07/0  01.  Office  of 
Environmental  Information,  Washington,  DC,  April.  Available  online  at 

http://www.epa.aov/QUALITY/qs-docs/g6-final.pdf 

U.S.  Environmental  Protection  Agency  (USEPA),  2002.  EPA  QA/G5,  EPA  Guidance  for 
Quality  Assurance  Project  Plans.  EPA/240/R-02/009.  Office  of  E nvironmental 
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Information,  Washington,  DC.,  December.  Available  online  at 

http://www.epa.qov/QUALITY/qs-docs/q5-final.pdf 
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STANDARD  OPERATING  PROCEDURE  No.  2 
SAMPLE  CUSTODY,  PACKAGING,  AND  SHIPMENT 


1.0  SCOPE  AND  APPLICABILITY 

The  following  Standard  Operating  Procedure  (SOP)  describes  the  protocol  for  sample 
custody  and  packaging  and  shipment  of  samples.  The  procedures  presented  herein  are 
intended  to  be  general  in  nature  and  are  applicable  when  refere  need  by  site-specific  or 
project-specific  planning  documents.  Appropriate  modifications  to  the  procedures  may 
be  made  when  approved  in  writing  or  via  email  by  the  Project  Manager. 

This  SOP  applies  to  any  liquid  or  solid  sample  that  is  being  tr  ansported  by  the  sampler, 
a courier,  or  an  overnight  delivery  service. 

2.0  BASIS  FOR  METHODOLOGY 

The  methods  and  procedures  described  in  this  SOP  were  developed  from  these 
sources: 

□ 49  CFR  173.  Shippers  - Shippers  - General  Requirements  for  Shipping. 
United  States  Code  of  Federal  Regulations  available  online  at 

http://www.qpoaccess.gov/cfr/index.html 

□ 49  CFR  178.  Specifications  for  Packaging.  United  States  Code  of  Federal 
Regulations  available  online  at  http://www.qpoaccess.gov/cfr/index.html 

□ ASTM  D 4220-95  (2000).  Standard  Practices  for  Preserving  and 
Transporting  Soil  Samples,  American  Society  for  Testing  and  Materials 
available  online  at  http://www.astm.org/ 


□ ASTM  D 4840-99  (2010).  Standard  Guide  for  Sampling  Chain-of-Custody 
Procedures.  American  Society  for  Testing  and  Materials  available  online 

at  http://www.astm.org/ 
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3.0  PROCEDURES 


The  objectives  of  this  packaging  and  shipping  SOP  are  to  minimi  ze  the  potential  for 
sample  breakage,  leakage,  or  cross  contamination;  to  provide  fo  r preservation  at  the 
proper  temperature;  and  to  provide  a clear  record  of  sample  cus  tody  from  collection  to 
analysis. 

3.1  Packaging  Materials 

The  following  is  a list  of  materials  that  will  be  needed  to  facilitate  proper  sample 
packaging: 

□ Chain-of-Custody  (COC)/Request  for  Analysis  (RA)  forms; 

□ Analyte  List; 

□ Coolers  (insulated  ice  chests)  or  other  shipping  containers  as  appropriate  to 
sample  type; 

□ Transparent  packaging  tape; 

□ Duct  tape  or  similar  (for  sealing  cooler  drain); 

□ Zip-lock  type  bags  (note:  this  is  used  as  a generic  bag  type,  not  a specific 
brand  name); 

□ Large  garbage  bags; 

□ Protective  wrapping  and  packaging  material; 

□ Contained  ice  (packaged  and  sealed  to  prevent  leakage  when  mel  ted)  or 
“Blue  Ice”;  and 

□ Chain-of-Custody  seals. 


3.2  Sample  Custody  from  Field  Collection  to  Laboratory 

After  samples  have  been  collected,  they  will  be  maintained  under  chain-of-custody 
procedures.  These  procedures  are  used  to  document  the  transfer  of  custody  of  the 
samples  from  the  field  to  the  designated  analytical  laboratory.  The  same  chain-of- 

custody  procedures  will  be  used  for  the  transfer  of  samples  fro  m one  laboratory  to 

another,  if  required. 
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The  field  sampling  personnel  will  complete  a COC/RA  form  and  pr  ovide  an  Analyte  List 
for  each  separate  container  of  samples  to  be  shipped  or  deliver  ed  to  the  laboratory  for 
chemical  or  physical  (geotechnical)  analysis.  Information  cont  ained  on  the  form  will 
include: 


1.  Project  identification; 

2.  Date  and  time  of  sampling; 

3.  Sample  identification; 

4.  Sample  matrix  type; 

5.  Sample  preservation  method(s); 

6.  Number  and  types  of  sample  containers; 

7.  Sample  hazards  (if  any); 

8.  Requested  analysis(es); 

9.  Method  of  shipment; 

10.  Carrier/waybill  number  (if  any); 

1 1 . Signature  of  sampling  personnel; 

12.  Name  of  Project  Manager; 

13.  Signature,  name  and  company  of  the  person  relinquishing  and  the  person 
receiving  the  samples  when  custody  is  being  transferred; 

14.  Date  and  time  of  sample  custody  transfer; 

15.  Condition  of  samples  upon  receipt  by  laboratory;  and 

16.  Chain  of  Custody  identification  number. 

The  samples  will  be  carefully  packaged  into  shipping  containers/ice  chests. 

The  sampling  personnel  whose  signature  appears  on  the  COC/RA  fo  rm  is  responsible 
for  the  custody  of  a sample  from  the  time  of  sample  collection  until  the  custody  of  the 
sample  is  transferred  to  a designated  laboratory,  a courier,  or  to  another  employee  for 
the  purpose  of  transporting  a sample  to  the  designated  laboratory.  A sample  is 
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considered  to  be  in  their  custody  when  the  custodian:  (1)  has  direct  possession  of  it;  (2) 
has  plain  view  of  it;  or  (3)  has  securely  locked  it  in  a restricted  access  area. 

Custody  is  transferred  when  both  parties  to  the  transfer  comple  te  the  portion  of  the 
COC/RA  form  under  "Relinquished  by"  and  "Received  by."  Signatu  res,  printed  names, 
company  or  organization  names,  and  date  and  time  of  custody  tra  nsfer  are  required. 
Upon  transfer  of  custody,  the  sampling  personnel  who  relinquish  ed  the  samples  will 
retain  a copy  of  the  COC/RA  form. 

3.3  Sample  Custody  within  Laboratory 

The  designated  laboratory  will  assume  sample  custody  upon  recei  pt  of  the  samples  and 
COC/RA  form.  Sample  custody  within  the  analytical  laboratory  w ill  be  the  responsibility 
of  designated  laboratory  personnel.  The  laboratory  will  docume  nt  the  transfer  of  sample 
custody  and  receipt  by  the  laboratory  by  signing  the  correct  po  rtion  of  the  COC/RA  form. 
Upon  receipt,  the  laboratory  sample  custodian  will  note  the  con  dition  of  the  samples,  by 
checking  the  following  items: 

1.  Agreement  of  the  number,  identification  and  description  of  samples 
received  by  comparison  with  the  information  on  the  COC/RA  form;  and 

2.  Condition  of  samples  (any  bottle  breakage;  leakage,  cooler  t emperature, 
etc.). 

If  any  problems  are  discovered,  the  laboratory  sample  custodian  will  note  this 
information  on  the  "Laboratory  Comments/Condition  of  Samples"  section  of  the  COC/RA 
form,  and  will  notify  the  sampling  personnel  or  Project  Manager  immediately.  The 
Project  Manager  will  decide  on  the  final  disposition  of  the  problem  samples. 

The  laboratory  will  retain  a copy  of  the  COC/RA  form  and  return  an  electronic  copy  to 
the  originator  with  the  final  laboratory  report  of  analytical  r esults.  The  original  of  the 
COC/RA  form  will  be  retained  as  part  of  the  permanent  documenta  tion  in  the  project  file. 
A record  of  the  history  of  the  sample  within  the  laboratory  con  taining  sample  status  and 
storage  location  information  will  be  maintained  in  a logbook,  o r a computer  sample 
tracking  system,  at  the  laboratory.  The  following  information  will  be  recorded  for  every 
sample  access  event: 
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1 . Sample  identification; 

2.  Place  of  storage; 

3.  Date(s)  and  time(s)  of  sample  removal  and  return  to  storage; 

4.  Accessor's  name  and  title; 

5.  Reason  for  access;  and 

6.  Comments/observations  (if  any). 


The  laboratory  will  provide  a copy  of  the  logbook  or  computer  f ile  information  pertaining 
to  a sample  upon  request. 


3.4  Sample  Custody  during  Inter-Laboratory  Transfer 

If  samples  must  be  transferred  from  one  laboratory  to  another,  the  same  sample  custody 
procedures  described  above  will  be  followed.  The  designated  laboratory  person  (sample 
custodian)  will  complete  a COC/RA  form  and  sign  as  the  originat  or.  The  laboratory 
relinquishing  the  sample  custody  will  retain  a copy  of  the  completed  form.  The 
laboratory  receiving  sample  custody  will  sign  the  form,  indicat  ing  transfer  of  custody, 
retain  a copy,  and  return  the  original  record  to  the  originator  with  the  final  laboratory 
report  of  analytical  results.  The  COC/RA  form  will  be  retained  as  part  of  the  permanent 
documentation  in  the  project  file. 

3.5  Packaging  and  Shipping  Procedure 


All  sample  containers  will  be  properly  labeled  and  all  samples  will  be  logged  on  the 
COC/RA  form  in  accordance  with  the  procedures  explained. 


All  samples  will  be  packed  in  the  cooler  so  as  to  minimize  the  possibility  of  breakage, 
cross-contamination,  and  leakage.  Before  placing  the  sample  containers  into  the  cooler, 
all  sample  bottle  caps  will  be  checked  and  tightened  if  necessa  ry.  A large  garbage  bag 
will  be  placed  as  a liner  inside  the  cooler  and  duct  tape  (or  s imilar)  will  be  used  to  seal 
off  any  drain  openings  on  the  inside  and/or  outside  of  the  cool  er.  Bottles  made  of 
breakable  material  (e.g.,  glass)  will  also  be  wrapped  in  protec  tive  material  (e.g.,  bubble 
wrap,  plastic  gridding,  or  foam)  prior  to  placement  in  the  cool  er.  Each  sample  set  or  soil 
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tube  liner  (for  a California,  Shelby  Tube  or  Split-spoon  Sampler)  will  be  placed  into  a zip- 
lock  bag  to  protect  from  cross-contamination  and  to  keep  the  sample  labels  dry.  Sample 
containers  will  be  placed  upright  in  the  cooler.  Stacking  glas  s sample  bottles  directly  on 
top  of  each  other  will  be  avoided. 

If  required  by  the  method,  samples  will  be  preserved  to  4°C  pri  or  to  the  analysis.  Water 
ice  or  “blue  ice”  will  be  used  to  keep  the  sample  temperatures  at  4°C.  The  ice  will  be 
placed  in  two  zip-lock  bags  if  the  samples  are  to  be  transporte  d by  someone  other  than 
the  sampler  (e.g.,  a courier  or  overnight  delivery  service).  T he  zip-lock  bags  of  ice  will 
be  placed  in  between,  on  the  bottom,  and/or  on  top  of  the  sampl  e containers  so  as  to 
maximize  the  contact  between  the  containers  and  the  bagged  ice.  If  the  sampler  is 
transporting  the  samples  to  the  laboratory  shortly  after  sample  collection,  the  water  ice 
may  be  poured  over  and  between  the  sample  bottles  in  the  cooler. 

If  there  is  any  remaining  space  at  the  top  of  the  cooler,  packing  material  (e.g.,  Styrofoam 
pellets  or  bubble  wrap)  will  be  placed  to  fill  the  open  space  o f the  cooler.  After  filling  the 
cooler,  the  garbage  bag  will  be  sealed,  a copy  of  the  COC/RA  fo  rm  and  Analyte  List  will 
be  placed  in  a zip-lock  bag  and  taped  to  the  inside  of  the  cool  er  lid,  the  top  of  the  cooler 
will  be  closed,  and  the  cooler  will  be  shaken  to  verify  that  th  e contents  are  secure. 
Additional  packaging  material  will  be  added  if  necessary. 

When  transport  to  the  laboratory  by  the  sampler  is  not  feasible  , sample  shipment  will 
occur  via  courier  or  overnight  express  shipping  service  that  guarantees  shipment 
tracking  and  next  morning  delivery  (e.g.,  Federal  Express  Priority  Overnight  or  UPS  Next 
Day  Air).  The  same  procedures  will  be  followed  to  pack  and  fil  I the  cooler  and  provide 
the  COC/RA  form  and  Analyte  List,  as  if  the  sampler  were  transp  orting  the  samples  to 
the  laboratory.  The  cooler  will  be  taped  shut  with  packaging  t ape.  Packaging  tape  will 
completely  encircle  the  cooler,  and  chain-of-custody  seals  will  be  signed  and  placed 
across  the  front  and  side  of  the  container  opening. 

Copies  of  all  shipment  records  provided  by  the  courier  or  overn  ight  delivery  service  will 
be  retained  and  maintained  in  the  project  file. 
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4.0  DOCUMENTATION  AND  RECORDS  MANAGEMENT 


Daily  Field  Records  or  a field  notebook  with  field  notes  will  b e kept  describing  the 
packaging  procedures  and  the  method  of  shipment.  Copies  of  all  shipping  records  and 
chain-of-custody  records  will  be  retained  in  the  project  file. 

5.0  QUALITY  ASSURANCE 


The  Project  Manager  or  designated  reviewer  will  check  and  verif  y that  documentation 
has  been  completed  and  filed  per  this  procedure. 


6.0  REFERENCES 

49  CFR  173.  Shippers  - General  Requirements  for  Shipments  and  Packagings.  United 
States  Code  of  Federal  Regulations.  Available  online  at 

http://www.qpoaccess.gov/cfr/index.html 

49  CFR  178.  Specifications  for  Packaging.  United  States  Code  of  Federal  Regulations. 
Available  online  at  http://www.qpoaccess.gov/cfr/index.html 

ASTM  D 4220-95  (2000).  Standard  Practices  for  Preserving  and  Transporting  Soil 

Samples,  ASTM  International,  West  Conshohocken,  PA,  2000.  Available  online 

at  http://www.astm.org/ 

ASTM  D 4840-99  (2010).  Standard  Guide  for  Sampling  Chain-of-Custody  Procedures, 
ASTM  International,  West  Conshohocken,  PA,  2010.  Available  online  at 

http://www.astm.org/ 
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STANDARD  OPERATING  PROCEDURE  No.  5 
WATER  QUALITY  SAMPLING 


1.0  SCOPE  AND  APPLICABILITY 

This  Standard  Operating  Procedure  (SOP)  describes  the  protocol  to  be  followed  during 
sampling  of  surface  water.  The  procedures  presented  herein  are  intended  to  be  general 
in  nature  and  are  applicable  when  referenced  by  site-specific  o r project-specific  planning 
documents.  Appropriate  modifications  to  the  procedures  may  be  made  to  accommodate 
project-specific  protocols  when  approved  in  writing  or  via  email  by  the  Project  Manager. 


The  objectives  of  the  water  quality  sampling  procedures  are  to  minimize  changes  in 
surface  water  chemistry  during  sample  collection  and  to  maximiz  e the  probability  of 
obtaining  a representative,  reproducible  surface  water  sample. 


2.0  BASIS  FOR  METHODOLOGY 


The  methods  and  procedures  described  in  this  SOP  were  developed  from  these 
sources: 


U.S.  Geological  Survey  (USGS)  (variously  dated)  National  Field  Manual 
for  the  Collection  of  Water-Quality  Data:  U.S.  Geological  Survey 
Techniques  of  Water-Resources  Investigations,  Book  9,  Handbooks  for 
Water-Resources  Investigations,  Chapters  A1-A9. 

U.S.  Environmental  Protection  Agency  (USEPA)  (2003)  USEPA  Regi  on  8 
SOP  EH-#1  Technical  Standards  Operating  Procedure  - Surface  Wat  er 
Sampling  East  Helena  Site,  Montana. 


3.0  PROCEDURES 

3.1  Sample  Collection 


Individual  samples  from  surface  water  sampling  stations  will  be  collected  as  follows: 
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A.  Where  multiple  sampling  stations  exist  along  a moving  water  source  (i.e.,  a 
creek  or  drainage  channel),  the  downstream  station  will  be  samp  led  first.  A 
moving  water  sample  will  be  taken  from  the  portion  of  the  water  with 
maximum  flow  at  any  given  sampling  station  unless  otherwise  spe  cified.  If 
the  sampling  point  is  inaccessible  from  shore,  the  sampling  per  sonnel  will 
enter  the  water  from  a point  downstream  of  the  sampling  point,  taking  care 
not  to  disturb  the  water. 

B.  A standing  water  sample  will  be  taken  at  a point  in  the  body  of  water  at  least 
three  feet  from  the  shore,  if  possible,  or  unless  otherwise  specified. 

C.  A surface  water  sample  will  be  collected  according  to  one  of  the  following,  or 
similar,  techniques. 

1 . Direct  Method  — Sample  bottle  or  disposable  container  (e.g. , cubitainer) 
is  uncapped  and  inverted,  submerged  to  the  specified  depth,  tur  ned 
upright  pointing  upstream,  removed  from  the  water,  and  then  cap  ped  (if 
actual  sample  bottle  used).  Add  preservative,  if  any,  after  sample 
collection. 

2.  Dipper  Method  --  Sample  bottle  or  container  attached  to  a pole  is 
dipped  in  the  water,  raised  above  the  water,  and  then  capped  (i  f actual 
sample  bottle  used). 

3.  Bailer  Method  --  An  appropriate  sampling  bailer  with  a ball  check  valve 
is  submerged  to  the  desired  sample  depth,  either  directly  or  by 
suspending  the  bailer  on  a rope  from  a pole. 

4.  Syringe  Method  (for  very  shallow  water)  --  A disposable  plas  tic  filtering 
syringe  may  be  used  to  collect  very  shallow  surface  water  without 
disturbing  the  sediment.  The  syringe  will  be  disposed  of  after  each  use. 

5.  Peristaltic  Pump  Method  --  The  sample  is  collected  through  a section  of 
new,  clean,  flexible  Tygon  (polyvinylchloride)  or  silicone  tubi  ng.  The 
tubing  intake  will  be  secured  manually  or  by  attaching  weights.  This 
procedure  may  be  modified  to  collect  the  sample  through  a Teflo  n tube 
into  a sample  flask  by  running  the  pump  on  a vacuum. 

6.  Kemmerer  Bottle  --  Use  a properly  decontaminated  Kemmerer  bo  ttle. 
Set  the  sampling  device  so  that  the  upper  and  lower  stoppers  are  pulled 
away  from  the  body,  allowing  water  to  enter  the  tube.  Lower  the  pre-set 
sampling  device  to  the  predetermined  depth.  Avoid  disturbing  the 
bottom.  Once  at  the  required  depth,  send  the  weighted  messenge  r 
down  the  suspension  line,  closing  the  device.  Retrieve  the  sam  pier  and 
discharge  the  first  10-20  mL  from  the  drain  to  clear  water  that  may  not 
be  representative  of  the  sample.  Repeat  as  needed  to  collect  the 
needed  volume. 
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7.  Van  Dorn  Sampler  --  Set  the  device  so  that  the  end  stoppe  rs  are  pulled 
away  from  the  body  allowing  surface  water  to  enter  the  tube.  Lower  the 
sampler  to  the  predetermined  depth.  Once  at  the  required  depth  send 
the  weighted  messenger  down  the  suspension  line,  closing  the 
sampling  device.  Retrieve  the  sampler  and  decant  the  first  10-  20  mL 
from  the  drain  to  clear  water  that  may  not  be  representative  of  the 
sample  from  the  valve.  Repeat  as  needed  until  the  required  vol  ume  to 
fill  sample  bottles  is  collected. 

8.  Bacon  Bomb  Sampler  --  Lower  the  bacon  bomb  sampler  carefully  to  the 
desired  depth,  allowing  for  the  trigger  to  remain  slack  at  all  times. 
When  the  desired  depth  is  reached,  pull  the  trigger  line  until  taught. 
This  will  allow  the  sampler  to  fill.  Release  the  trigger  line  and  retrieve 
the  sampler.  Decant  the  first  10-20  mL  from  the  drain  to  clear  water 
that  may  not  be  representative  of  the  sample  from  the  valve.  Repeat  as 
needed  until  the  required  volume  to  fill  sample  bottles  is  collected. 

D.  For  the  direct  and  dipper  methods,  the  mouth  of  the  sample  collection 
container  will  be  oriented  downstream.  The  first  collected  wate  r will  be  used 
to  rinse  the  sampling  equipment.  Sample  bottles  that  do  not  contain 
preservative  should  be  rinsed  with  the  sample  water  prior  to  fi  Ming.  Subse- 
quent water  collected  will  be  used  to  fill  the  analytical  sampl  e bottles  until  all 
bottles  are  filled.  Field  measurement  of  parameters  will  be  ta  ken  once  for 
each  sampling  station  at  the  time  of  sample  collection.  Field  parameters  (pH, 
specific  conductance,  temperature,  dissolved  oxygen  (DO),  oxidation- 
reduction  potential  (ORP),  odor,  turbidity,  and/or  sediment)  wi  II  be  measured 
from  a separate  container  (instruments  will  not  contact  the  analytical 
samples)  or  directly  from  the  water  body  sampled  downgradient  of  the 
sample  collection  location. 

E.  To  mark  the  exact  sampling  location,  either:  (1)  a stake  or  pole  identifying  the 
sampling  station  should  be  placed  at  or  near  the  sampling  stati  on  for  future 
identification  of  the  location,  or  (2)  the  sample  location  will  be  recorded  in  a 
Global  Positioning  System  (GPS)  device  and  coordinates  will  be  downloaded 
at  the  end  of  the  field  event.  Personnel  will  record  a brief  d escription  of  the 
stake  or  pole  location  in  relation  to  permanent  landmarks,  and  the  sampling 
location  in  relation  to  the  stake  or  pole  (example:  stake  is  ap  proximately  100 
feet  west  along  Markley  Creek  from  Somersville  Road,  on  north-side 
shore.  Sampling  point  is  25  feet  south  of  stake,  in  middle  of  Markley  Creek), 
or  the  GPS  coordinates  of  the  location.  Personnel  will  include  a sketch  map 
of  the  sampling  station  in  the  Surface  Water  Sampling  Record  (attached  form 
or  similar). 


3.2  Sample  Filtration 


When  required,  a field-filtered  water  sample  will  be  collected  using  a disposable,  in-line 
0.45  micron  (Dm)  filter.  The  water  sample  will  be  pumped  through  the  filter  attached 
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(polyvinylchloride)  tubing,  silicone  tubing,  or  other  appropria  te  method  may  be  used. 
The  filter  cartridge  will  be  rinsed  according  to  the  manufactur  er’s  recommendations.  If 
there  are  no  recommendations  for  rinsing,  pass  through  a minimu  m aliquot  of  100  ml  of 
sample  water  prior  to  collection  of  sample  into  the  containers.  Both  the  filter  and  tubing 
will  be  disposed  between  samples. 

3.3  Sample  Containers  and  Volumes 

The  sample  containers  will  be  appropriate  to  the  analytical  met  hod  and  will  be  obtained 
from  the  water  analysis  laboratory  or  other  approved  source.  D ifferent  containers  will  be 
required  for  specific  groups  of  analytes  in  accordance  with  U.S  . EPA  Methods,  project- 
specific  requirements,  and/or  other  local  jurisdictional  guidance.  The  sampler  will 
confirm  with  the  laboratory  performing  the  analyses  that  approp  riate  bottleware  and 
preservatives  are  used  and  ensure  that  a sufficient  volume  of  sample  is  collected. 

3.4  Sample  Preservation  and  Storage 

If  required  by  the  project  or  analytical  method,  water  samples  submitted  for  chemical 
analysis  will  be  stored  at  4°C  in  ice-cooled,  insulated  containers  immediately  after 
collection.  Preservation  and  storage  methods  depend  on  the  che  mical  constituents  to 
be  analyzed  and  should  be  discussed  with  the  water  analysis  lab  oratory  prior  to  sample 
collection.  EPA  and/or  other  local  jurisdictional  requirements  and/or  the  requirements  of 
a project-specific  plan  (e.g.,  sampling  and  analysis  plan,  work  plan,  quality  assurance 
project  plan,  etc.)  shall  be  adhered  to  in  preservation  and  storage  of  water  samples. 

3.5  Field  Measurements 

Specific  conductance,  pH,  turbidity,  DO,  ORP,  and  temperature  m easurements  will  be 
performed  on  water  samples  at  the  time  of  sample  collection.  D ata  obtained  from  these 
(or  other)  field  water  quality  measurements  will  be  recorded  on  the  appropriate  sampling 
records  and/or  in  the  field  notebook.  Separate  aliquots  of  wat  er  shall  be  used  to  make 
field  measurements  (i.e.,  sample  containers  for  laboratory  analysis  shall  not  be 
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reopened).  For  surface  water  sampling,  the  parameters  will  be  measured  once  and 
recorded. 

3.5.1  Temperature  Measurement 

Temperature  will  be  measured  directly  from  the  water  source  or  from  a separate  sample 
aliquot.  Temperature  measurements  will  be  made  with  a mercury-  filled  thermometer, 
bimetallic-element  thermometer,  multiprobe,  or  electronic  therm  istor.  All  measurements 
will  be  recorded  in  degrees  Celsius  (°C)  after  the  reading  has  stabilized. 

3.5.2  Turbidity 

Turbidity  will  be  measured  by  using  a field  portable  nephlomete  r or  integrated  turbidity 
sensor  on  a multi-parameter  meter  (e.g.,  YSI  Sonde  6920)  capabl  e of  reading  down  to 
0.1  NTU.  The  instrument  will  be  calibrated  at  least  daily  or  according  to  the 
manufacturer’s  recommendations  prior  to  initiating  field  activities  and  periodically 
throughout  the  day  or  as  recommended  by  the  instrument  manufact  urer.  Turbidity 
measurements  will  be  reported  in  nephlometric  turbidity  units  (NTU). 

3.5.3  pH  Measurement 

A pH  measurement  will  be  made  by  dipping  the  probe  directly  int  o the  water  source  or 
into  a separate  sample  aliquot.  Prior  to  measurement,  the  cont  ainer  in  which  the  field 
parameter  sample  will  be  collected  will  be  acclimated  to  the  ap  proximate  temperature  of 
the  sample.  This  can  be  accomplished  by  immersing  the  containe  r in  water  collected 
from  the  sampling  location.  The  value  displayed  on  the  calibra  ted  instrument  will  be 
recorded  after  the  reading  has  stabilized.  If  the  value  falls  outside  of  the  calibrated 
range,  then  the  pH  meter  will  be  recalibrated  using  the  appropriate  buffer  solutions. 

3.5.4  Specific  Conductance  Measurement 

Specific  conductance  will  be  measured  by  dipping  the  probe  dire  ctly  into  the  water 
source  or  into  a separate  sample  aliquot.  The  probe  must  be  immersed  to  the 
manufacturer's  recommended  depth.  Specific  conductance  will  be  reported  in 
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micromhos/cm  at  25  °C  . If  the  meter  is  not  equipped  with  an  automatic  temperature 
compensation  function,  then  the  field  value  will  be  adjusted  at  a later  time  using  the 
temperature  data  and  the  following  formula: 

SC25  = SCT / [1  + {(T  - 25)  x 0.025}] 

where:  SC2s  = specific  conductance  at  25  °C 

SCj  = specific  conductance  measured  at  temperature  T (°C) 

T = sample  temperature  (°C) 

The  value  displayed  on  the  calibrated  instrument  will  be  record  ed  after  the  reading  has 
stabilized.  If  the  value  falls  outside  of  the  calibrated  "rang  e"  set  by  the  range  dial  on  the 
instrument,  then  the  range  setting  will  be  changed  to  a positio  n that  gives  maximum 
definition.  If  the  specific  conductance  value  falls  outside  of  the  calibrated  range  of  the 
conductivity  standard  solution,  then  the  instrument  will  be  recalibrated  using  the 
appropriate  standard  prior  to  measurement. 

3.5.5  Dissolved  Oxygen 

Dissolved  oxygen  measurements  taken  from  surface  water  locations  should  be 
representative  of  the  conditions  being  monitored.  For  example,  if  a sample  is  to  be 
collected  from  the  middle  of  a stream  cross-section,  that  is  also  where  the  DO 
measurement  should  be  taken. 

The  dissolved  oxygen  probe  should  be  fully  immersed  in  the  water  body  being 
monitored.  If  the  DO  measurement  is  taken  from  a stream,  the  probe  should  be  elevated 
above  the  stream  bed  to  minimize  disturbance  of  channel  sediments.  If  DO 
measurements  are  taken  from  a water  body  that  is  not  flowing,  t he  probe  should  be 
slowly  raised  and  lowered  so  that  water  is  moving  past  the  DO  probe  membrane. 

Dissolved  oxygen  readings  should  be  recorded  after  allowing  suf  ficient  time  for  the 
probe  to  equilibrate  and  the  readings  to  stabilize.  For  surface  water  measurements,  the 
DO  reading  will  typically  stabilize  as  soon  as  the  probe  has  eq  uilibrated.  The  value 
displayed  on  the  calibrated  instrument  will  be  recorded  after  the  reading  has  stabilized. 
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3.5.6  Oxidation-Reduction  Potential 


Oxidation-Reduction  potential  will  be  measured  by  dipping  the  p robe  directly  into  the 
water  source  or  into  a separate  sample  aliquot.  The  probe  must  be  immersed  to  the 
manufacturer's  recommended  depth.  ORP  will  be  reported  in  mV.  Readings  should  be 
recorded  after  allowing  sufficient  time  for  the  probe  to  equili  brate  and  the  readings 
stabilize. 


3.5.7  Equipment  Calibration 

Equipment  used  to  measure  field  parameters  will  be  calibrated  i n the  field  daily  in 
accordance  with  SOP  No.  31  (WATER  QUALITY  METER  CALIBRATION)  by  field 
personnel  prior  to  the  collection  of  any  samples 

4.0  DOCUMENTATION 

Each  sampling  event  for  each  surface  water  sampling  station  wil  I be  recorded  in  the  field 
notebook  and/or  on  a separate  Surface  Water  Sampling  Record  form  (in  print  or 
electronic  format  - see  attached).  The  documentation  should  include  the  following: 

A.  Project  identification; 

B.  Location  identification  (sampling  station); 

C.  Sample  identification(s)  (including  quality  control  samples); 

D.  Date  and  time  of  sampling; 

E.  Weather  conditions; 

F.  Description  of  sampling  location; 

G.  Sampling  method; 

H.  Description  of  flow  measurement  method,  if  applicable,  and  any  flow  data; 

I.  Instrument  calibration  and  cleaning  record; 

J.  Results  of  field  measurements  and  observations  (time,  temperature,  pH, 
specific  conductance,  turbidity,  DO,  ORP); 

K.  Name(s)  of  sample  collector(s); 
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L.  Sketch  map  showing  location  of  sampling  station  and  permanen  t landmarks 
and/or  GPS  coordinates  (if  GPS  coordinates  do  not  already  exist  for  the 
sampling  station);  and 

M.  Number  of  photos  (if  taken). 

When  the  sampling  activity  is  completed,  the  Surface  Water  Samp  ling  Record  will  be 
checked  by  the  Project  Manager  or  his/her  designee,  and  the  ori  ginal  record  will  be 
placed  in  the  project  file. 

5.0  QUALITY  CONTROL 

5.1  Equipment  Decontamination/Cleaning 

Sample  bottles  and  bottle  caps  will  be  cleaned  and  prepared  by  the  analytical  laboratory 
or  their  supplier  using  standard  EPA-approved  protocols.  Sampl  e bottles  and  bottle 
caps  will  be  protected  from  dust  or  other  contamination  between  time  of  receipt  by  the 
sampling  personnel  and  time  of  actual  usage  at  the  sampling  site. 

Sampling  equipment  that  will  be  used  at  multiple  sampling  locations  will  be  cleaned  after 
sampling  at  each  location  is  completed  in  accordance  with  the  SOP  No.  7 (EQUIPMENT 
DECONTAMINATION). 

Equipment  such  as  submersible  electric  pumps,  which  cannot  be  d isassembled  for 
cleaning,  will  be  cleaned  by  circulating  a laboratory-grade  det  ergent  (e.g.,  Alconox)  and 
potable  water  solution  through  the  assembly,  followed  by  clean  potable  water  from  a 
municipal  supply,  and  then  by  distilled  or  deionized  water.  Eq  uipment  cleaning  methods 
will  be  recorded  in  the  field  notebook  and/or  on  the  Surface  Water  Sampling  Record. 

5.2  Records  Review 

The  Project  Manager  or  designated  reviewer  will  check  and  verif  y that  documentation 
has  been  completed  and  filed  per  this  procedure. 
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SURFACE  WATER  SAMPLING  RECORD 

LOCATION  ID: 

Date;  Time:  Weather:  Page  of 

Weather  Pas 
Location  Des 
Water  Body 

it  48  hours:  Personnel; 

icription; 

Type;  Water  Present  (Y/N)  Depth  Flow  Meas  (Y/N)  Reason  if  N 

QUALITY  ASSURANCE 

Sampling  Equipment; 

Decontamination;  Alconox,  Distilled  Water,  Rinse 
Method  of  Sampling: 

FIELD  PARAMETER  INSTRUMENTS 

pH  Meter:  Model;  YSI-556  Calibration:  4.00/7.00  pH  Buffers 

After  Calibration  Meter  Read; 
Conductivity  Meter:  Model;  YSI-556  Calibration:  1 ,413  uS/cm  Cond 

After  Calibration  Meter  Read; 

Temperature  Meter:  Model:  YSI-556 

ORP  Meter:  Model:  YSI-556  Calibration:  YSI  Zobell  Solution 
Turbidity  Kit:  Model:  HP  Scientific  MicroTPW  Turbidity  Meter;  Calibration: 

uctivity  Standard 

SAMPLING  MEASUREMENTS 

Sample 

Collection 

Time 

Depth  (ft) 

PH 

Specific  Conductance 
(gmhos/cm) 

Temp.  (°C) 

Dissolved 

Oxygen 

(mg/L) 

Turbidity 

(NTU) 

ORP  (mV) 

SAMPLE  INVENTORY 

Sample  Type  (circle  one):  Primary  Sample  Duplicate  Equipment  Rinsate  Blank 

SAMPLE  ID: 

Sample  Processing 

Container 

Type 

Volume  (mL) 

Number  of 
Bottles 

Filtered 

Preservative 

Comments 

Date 

Time 

MAP  / COMMENTS  UTM  Coordinates  (NAD83): 

SIGNATURE: 
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STANDARD  OPERATING  PROCEDURE  No.  6 
SURFACE  WATER  DISCHARGE  MEASUREMENT 


1.0  SCOPE  AND  APPLICABILITY 

This  Standard  Operating  Procedure  (SOP)  describes  the  protocol  for  collecting  discharge 
measurements  in  streams,  ditches,  springs,  seeps,  etc.  The  procedures  presented  herein 
are  intended  to  be  general  in  nature  and  are  applicable  when  rferenced  by  site-specific  or 
project-specific  planning  documents.  Appropriate  revisions  maybe  made  to  accommodate 
site-specific  conditions  or  project-specific  protocols  when  appoved  in  writing  or  via  email  by 
the  Project  Manager. 

The  objective  of  this  SOP  is  to  provide  a consistent  method  for  describing  a current,  and 
three  methods  for  measuring  discharge:  (1)  volumetric  method,  (2)  area-velocity  method, 
and  (3)  flume  method.  Discharge  is  defined  as  the  volume  rat®f  water  flow,  including  any 
substances  suspended  or  dissolved  in  the  water.  Discharge  wilbe  expressed  in  cubic  feet 
per  second  (cfs)  or  gallons  per  minute  (gpm).  Note  that  the  ptocol  for  collection  of  surface 
water  samples  is  included  in  SOP  No.  5 (WATER  QUALITY  SAMPLING). 

2.0  BASIS  FOR  METHODOLOGY 

The  methods  and  procedures  described  in  this  SOP  were  developed  from  these 
sources: 

□ Rantz,  S.E.  et  al.  (1982)  Measurement  and  Computation  of  Stramflow:  Volume  1, 
Measurement  of  Stage  and  Discharge,  U.S.  Geological  Survey  WaleSupply  Paper 
2175.  U.S.  Government  Printing  Office,  Washington,  D.C. 

□ U.S.  Department  of  the  Interior  Geological  Survey  (USGS)  (1977)  National 
Handbook  of  Recommended  Methods  for  Water-Data  Acquisition.  Office  of  Water 
Data  Coordination,  U.S.  Geological  Survey,  Reston,  VA. 

□ U.S.  Environmental  Protection  Agency  (USEPA)  (1986)  Engineerig  Support  Branch 
Standard  Operating  Procedures  and  Quality  Assurance  Manual.  En  vironmental 
Services  Division,  Region  IV,  Athens,  GA. 


1778884 


ED  000552  00027543-00149 


SOP  No.  6 
Rev.  No.  5 
Date:  March  2015 
Page  2 of  16 


3.0  PROCEDURES 


The  selection  of  an  appropriate  method  for  discharge  measurement  depends  on  the  flow 
conditions.  In  some  conditions,  the  flow  measurement  methods  d escribed  here  may  be 
impossible  to  implement  (e.g.,  extreme  high-flow  conditions).  If  flow  conditions  cannot  be 
measured  at  a specific  location,  then  field  personnel  will  attenpt  to  measure  flow  at  a point 
upstream  or  downstream  of  the  sample  site.  The  field  personnel  will  also  note  the 
conditions  that  inhibited  more  accurate  measurement  at  the  desi  gnated  measurement 
location. 


3.1  Current  Description 

In  cases  where  a discharge  measurement  is  not  required  but  a description  of  the  direction 
and  relative  rate  of  flow  is  useful,  the  following  method  for  c urrent  measurement  may  be 
used. 

The  current  within  a moving  body  of  water  and  its  direction  variable  by  location  and  depth. 
Current  measurement  may  be  used  to  define  the  movement  of  wateat  a specified  location 
and  depth  where  a sample  is  collected.  Qualitative  measurement  of  current  is  made  by 
using  a strip  of  soft  tape  or  cloth  attached  to  the  end  of  a po  le.  The  strip  will  indicate  the 
presence  of  water  flow  and  direction  of  flow  at  the  location  and  depth.  The  diameter  of  the 
pole  should  be  sufficiently  small  to  prevent  directional  error.  Quantitative  measurements 
may  be  made  using  a current  meter,  which  determines  the  water  elocity  (feet  per  second) 
from  pressure  exerted  by  the  water,  or  one  of  the  other  methodsdescribed  in  Section  3.4. 

3.2  Discharge  Measurement 

The  selection  of  discharge  measurement  method  depends  on  stream  flow  rate  and/or 
specific  channel  characteristics.  For  pipes,  drain  system  outfalls,  and  cases  where  flows 
are  too  small  or  stream  gradients  are  too  high,  the  volumetric  method  is  appropriate.  In 
cases  where  water  depth  is  greater  than  0.3  feet  or  the  channel  cross  section  is  wide, 
discharge  should  be  measured  using  the  area-velocity  method.  Were  flows  are  below  the 
practical  limit  that  can  be  measured  with  the  area-velocity  mlebd,  the  flume  method  is  best. 
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Where  the  total  discharge  is  conveyed  through  two  channels  or  differing  types,  a 
combination  of  these  methods  may  be  appropriate. 

3.3  Volumetric  Method 

The  volumetric  method  is  a simple  and  accurate  method  for  measu  ring  flow  from  small 
discharges  such  as  gravity  flow  discharged  from  pipe  outlets.  This  method  involves 
observing  the  time  required  to  fill  or  partly  fill  a calibrated  container  to  a known  volume. 
Alternatively,  in  the  case  of  measuring  discharge  remotely  in  a sump  or  standpipe  setting, 
the  volumetric  method  may  be  performed  by  capturing  flow  in  amntainer  for  a set  period  of 
time,  no  less  than  10  seconds,  if  possible.  This  volume  of  wat  er  is  then  measured  and 
discharge  is  determined. 

3.3.1  Equipment 

The  volumetric  method  is  particularly  useful  for  the  measurerndnof  small  flows.  Equipment 
required  to  make  this  measurement  includes  a calibrated  contain  er  and  a stopwatch. 
Calibrated  containers  of  varying  sizes  include:  5-gallon  buckqt2-liter  graduated  cylinder,  1- 
liter  graduated  cylinder,  1 -liter  bucket,  etc.  Extension  rodswill  be  used  to  hold  a container 
for  capturing  flow  in  enclosed  areas  containing  discharging  pipes. 

3.3.2  Maintenance  and  Calibration  Procedures 

Graduated  cylinders  are  incremented  in  terms  of  milliliters  and  can  be  easily  converted  to 
gallons.  The  incremental  volume  of  a 5-gallon  bucket  can  be  dtermined  by  adding  known 
volumes  of  water  and  recording  the  depth  after  each  addition. 

3.3.3  Field  Procedures 

Upon  arrival  at  the  site,  the  field  personnel  will  evaluate  the  flow  conditions  to  select  the 
appropriate  method  for  flow  measurement.  If  the  flow  condition  s meet  those  outlined  in 
Section  3.3,  then  field  personnel  will  observe  and  use  judgment  in  approximating  the  flow 
volume  and  will  select  an  appropriately  sized  volumetric  contai  ner  to  use  the  volumetric 
method  of  flow  measurement. 
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Field  personnel  will  use  a stopwatch  to  measure  the  time  requir  ed  to  fill  a volumetric 
container.  Field  personnel  will  time  flow  into  the  container  for  a minimum  of  10  seconds,  if 
possible.  A minimum  of  five  consecutive  measurements  will  be  made  and  noted,  and  the 
results  will  be  averaged  to  determine  the  discharge. 

If  remote  measurement  is  necessary,  a container  will  be  attachel  to  an  extension  rod.  The 
field  personnel  will  time  flow  for  a minimum  of  10  seconds,  possible.  The  volume  of  water 
will  then  be  poured  into  a calibrated  container,  measured,  andecorded.  A minimum  of  five 
such  measurements  will  be  made,  noted,  and  the  results  averaged  to  determine  the 
discharge. 

3.3.4  Discharge  Calculations 

Discharge  will  be  determined  initially  in  gallons  per  second  (§l/s)  or  in  milliliters  per  second 
(ml/s).  These  values  will  be  noted,  but  the  averaged  value  wlilbe  reported  in  cubic  feet  per 
second  (cfs).  Calculations  will  be  performed  as  follows: 

□ Record  each  of  the  measurements  in  terms  of  gallons  per  second  o r 
milliliters  per  second,  depending  on  the  volumetric  container. 

□ If  one  of  the  measurements  is  different  from  the  other  measurenents  by  50 
percent  or  more,  then  this  value  will  not  be  used.  Instead,  fi  ve  additional 
measurements  will  be  taken  and,  povided  that  none  of  these  measurements 
differs  by  greater  than  50  percent  from  the  other  measurements,  these 
values  will  be  used. 

□ Calculate  the  average  of  the  measured  values. 

□ Leakage  around  the  discharge  pipe,  if  any,  will  also  be  estimted  and  noted. 

□ Convert  the  averaged  value  to  cfs  as  follows: 

to  convert  ml/s  to  cfs,  multiply  by  3.53  x 10"5 
to  convert  gal/s  to  cfs,  multiply  by  0.134 

□ Record  discharge  in  cfs. 
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3.4  Velocity-Area  Method 


A vertical  axis  current  meter  (e.g.,  March-McBirney  Model  2000  Flo-Mate,  Hach  FH950, 
Son-Tek,  or  equivalent)  may  be  used  to  perform  velocity-area  method  discharge 
measurements.  These  instruments  use  electromagnetic  inductiorto  determine  the  velocity 
of  water.  As  water  flows  over  a sensor  it  changes  the  voltage  within  the  sensor.  The 
changing  voltage  is  processed  by  the  instrument  which  presents  the  output  as  a linear 
measurement  of  velocity.  Vertical  axis  current  meters  can  be  iesl  at  any  depth  greater  than 
0.15  feet. 


3.4.1  Introduction 


The  current  meter  measures  velocity  in  flowing  water  at  a point  The  velocity-area  method 
requires  measurement  of  the  mean  velocity  in  selected  subsectio  ns  of  the  stream  cross- 
section.  By  dividing  the  stream  width  into  subsections,  discha  rge  becomes  the  total  of 
discharges  measured  in  each  subsection.  Velocity  (V)  is  meased  at  each  subsection,  and 
discharge  becomes  the  sum  of  the  products  of  each  velocity  poirt  and  the  cross-sectional 
area  of  each  subsection: 


Q = HA  * Vi) 

where:  Q = Streamflow  in  cfs, 

A = Area  of  stream  subsection  in  square  feet,  and 
V = velocity  in  feet  per  second. 

A cross  section  is  defined  by  the  depths  at  vertical  points  ^=1,2,3,  ...n)  where  the  average 
velocity  is  measured. 

In  general,  the  person(s)  measuring  discharge  should  strive  to  measure  no  more  than  5 
percent  of  the  flow  in  any  one  subsection  (for  small  streams  tte  is  often  not  practical).  The 
person(s)  measuring  discharge  should  divide  the  channel  cross-section  into  subsections. 
The  total  number  of  subsections  (segments)  should  be  large  enou  gh  to  ensure  no  more 
than  10  percent  of  the  total  flow  is  contained  in  any  one  segme  nt  (preferably  5 percent). 
The  location  of  the  metering  sites  need  not  be  equally  spaced  a cross  the  stream.  The 
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locations  should  be  more  closely  spaced  where  water  depth  or  vdocity  are  changing  most 
rapidly  or  where  the  channel  and  flow  are  more  irregular. 

Velocities  will  be  measured  by  the  current  meter  at  each  measiimg  point,  and  each  velocity 
reading  will  be  recorded  when  the  meter  stabilizes. 

3.4.2  Required  Measurement  Conditions 

To  make  an  area-velocity  discharge  measurement,  the  following  conditions  are  required: 

1 . The  stream  must  be  channelized  or  contain  relatively  straigh  t sections 
upstream  of  and  at  the  measurement  location. 

2.  Depth  must  be  greater  than  0.2  foot  across  most  of  the  crosssection  being 
measured. 

The  ideal  channel  cross-section  is  trapezoidal  in  shape,  comple  tely  smooth  in  boundary 
materials,  and  possesses  a uniform  velocity  distribution.  Such  an  ideal  condition  is  rarely 
observed.  Therefore,  minor  modifications  to  the  stream  channels  will  be  used  to  optimize 
measurement  conditions.  These  modifications  may  include  removiof  aquatic  vegetation, 
ice,  and  moving  small  stones  that  impact  velocity  upstream  or  d ownstream  of  the  cross- 
section.  However,  no  modifications  should  be  made  while  measuements  are  being  taken. 

If  flow  conditions  permit,  current  meter  measurements  will  be  m ade  by  wading.  Do  not 
switch  from  one  meter  to  another  in  the  middle  of  a discharge  BBSurement.  The  person(s) 
measuring  discharge  should  stand  downstream  at  arm's  length  to  the  side  of  the  flow 
sensor. 

Under  open  channel  laminar  flow  conditions,  the  effect  of  fluid  contact  with  the  bed  of  a 
stream  channel  and  the  air  is  a vertical  distribution  of  veloci  ties.  Consistent  with  this 
velocity  distribution,  actual  observation  and  mathematical  theory  has  demonstrated  that  a 
single  measurement  of  velocity  taken  at  0.6-depth  or  the  averag  e of  two  point  velocities 
taken  at  0.2  and  0.8  of  the  deptfbelow  the  surface  accuratelyresults  in  mean  velocity  in  the 
vertical  (USGS  Water-Supply  Paper  2175,  pages  133-134). 
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If  the  stream  is  generally  less  than  2.5  feet  deep,  the  six-teWns  (0.6)  method  will  be  used.  If 
the  stream  is  generally  greater  than  2.5  feet,  the  two-  and  dirtj-tenths  (0.2  and  0.8)  method, 
also  known  as  the  two-point  method,  will  be  used.  A complete  discussion  concerning  how 
to  set  the  wading  rod  to  place  the  current  meter  at  proper  depths  is  contained  in  Section 
3.4.5,  Field  Procedures. 

In  the  0.6-depth  method,  an  observation  of  velocity  made  in  thevertical  at  0.6  of  the  depth 
below  the  surface  is  used  as  the  mean  velocity  in  the  vertical.  In  the  two-point  method  of 
measuring  velocities,  observations  are  made  in  each  vertical  at  0.2  and  0.8  of  the  depth 
below  the  surface.  The  average  of  the  two  observations  is  takeas  the  mean  velocity  in  the 
vertical. 

A depth  of  1 .25  feet  will  accommodate  the  0.6-depth  method  without  causing  the  meter  to 
be  set  closer  than  0.5  feet  from  the  stream  bed;  if  the  meters  set  any  closer  to  the  stream 
bed,  it  will  under-register  the  velocity. 

3.4.3  Equipment 

Current  meters  and  depth  and  width  measuring  devices  are  needed  for  measurement  of 
discharge.  The  equipment  includes: 

□ Top-setting  wading  rod  and  current  meter 

□ Width-measuring  devices,  either  engineer's  tape  or  tagline 

□ Stakes  for  width-measuring  devices 

□ Calculator 

Top-Setting  Wading  Rod.  The  depth-measuring  device  that  will  be  used  is  the  wading  rd. 
The  current  meter  is  attached  to  the  wading  rod.  The  top-setting  wading  rod  has  a 2-inch 
hexagonal  main  rod  for  measuring  depth  and  a 3/8-inch  diameterround  rod  for  setting  the 
position  of  the  current  meter. 

Current  Meter.  Vertical  axis  current  meter, for  example,  Marsh-McBirney  Model  2000  Flo- 
Mate,  Hach  FH950,  or  Son-Tek. 
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Engineer's  Tape  or  Tagline.  Tape  measures  or  premarked  taglines  are  used  for  stream 
width  measurements.  Orientation  normal  to  the  flow  patterns  ofhe  stream  and  elimination 
of  most  of  the  sag,  through  support  or  tension,  are  recommended  for  improved  accuracy. 

3.4.4  Maintenance  and  Calibration  Procedures 

The  Marsh-McBirney  Model  2000  Flo-Mate  and  Hach  FH950  will  have  a zero  check 
performed  on  the  sensor  to  ensure  accurate  readings  are  obtainel.  First  clean  the  sensor. 
Then  place  the  sensor  in  a five  gallon  bucket  of  water.  Keep  it  at  least  three  inches  away 
from  the  sides  and  bottom  of  the  bucket.  To  make  sure  the  wate  is  not  moving,  wait  10  to 
15  minutes  after  positioning  the  sensor  and  before  taking  any  z ero  readings.  If  needed, 
follow  the  manufacturer  recommendations  to  zero  adjust  the  sensor. 

To  ensure  reliable  observations  of  velocity,  it  is  necessary  tlat  the  current  meter  be  kept  in 
good  condition.  Before  and  after  each  discharge  measurement, He  meter  will  be  examined 
for  damage,  wear,  or  faulty  alignment.  During  measurements,  the  meter  will  be  observed 
periodically  when  it  is  out  of  the  water  to  be  sure  that  the  sensor  is  free  of  debris. 

Meters  will  be  cleaned  daily  when  in  use.  If  measurements  are  made  in  sediment-laden 
water,  the  meter  will  be  cleaned  immediately  after  each  measurement. 


3.4.5  Field  Procedures 

Upon  arrival  at  the  site,  field  personnel  will  evaluate  the  flov  conditions  to  determine  which 
measurement  method  is  appropriate.  Based  on  flow  conditions,  He  appropriate  flow  meter 
(e.g.,  Marsh-McBirney  Model  2000  Flo-Mate  meter,  Hach  FH950,  or  Son-Tek)  will  be 
selected  to  perform  an  area-velocity  measurement. 

At  each  measurement  point  (or  section)  across  the  stream  crosssection,  depth  is  measured 
prior  to  measurement  of  velocity.  Place  the  wading  rod  about.®  feet  downstream  from  the 
tagline.  Place  the  wading  rod  in  the  stream  so  the  base  plato'ests  on  the  streambed.  The 
depth  of  water  is  read  from  the  graduated  main  rod.  The  mairod  is  graduated  into  0.1 -foot 
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increments.  These  increments  are  indicated  by  a single  score  i n the  metal.  Half-foot 
increments  are  marked  by  two  scores  in  the  metal,  and  each  fooits  marked  by  three  scores 
in  the  metal.  A vernier  scale  on  the  upper  handle  of  the  rod  c orresponds  to  0.1 -foot 
increments,  and  has  1 through  9 in  raised  numbers  next  to  raise  d marks.  A sliding, 
adjustable  rod,  known  as  the  setting  rod,  to  which  the  meter  isattached,  has  single  scored 
marks  that  are  aligned  with  values  on  the  vernier  scale. 

In  high-velocity  areas,  it  s recommended  that  depth  be  read  asthe  value  between  depth  on 
the  upstream  side  of  the  rod  and  depth  on  the  downstream  side  o f the  rod.  Depth  is 
measured  to  the  nearest  0.02  foot.  This  depth  is  used  to  set  t he  vertical  location  of  the 
current  meter. 

The  setting  rod  is  then  adjusted  downward  so  that  the  scored  mark  of  the  setting  rod  that 
corresponds  to  the  range  of  depth  in  feet  (e.g.,  if  depth  = 0.4S,  range  in  feet  = 0;  or  if  depth 
= 1 .72,  range  in  feet  = 1)  is  aligned  with  the  stream  depth  value  transposed  to  the  vernier 
scale.  This  automatically  positions  the  meter  for  use  in  the  06  method  as  the  meter  is  then 
six-tenths  of  the  total  depth  from  the  surface  of  the  water. 

For  using  the  two-point  method  of  velocity  measurement,  the  defh  of  water  is  divided  by  2. 
This  value  is  set  so  that  the  meter  will  be  at  the  0.8-depth  position  from  the  water  surface. 

The  depth  of  water  is  then  multiplied  by  two,  and  this  value  iaset.  The  meter  will  then  be  at 
the  0.2-depth  position  measured  down  from  the  water  surface.  T hese  two  positions 
represent  the  conventional  0.2-  and  0.8-depth  positions.  If  cffiths  are  less  than  0.3  foot,  the 
0.5  method  may  be  used.  The  observation  depth  recorded  will  th  en  be  0.5  of  the  total 
depth. 

If  water  quality  or  sediments  are  sampled  in  conjunction  with  d ischarge  measurement, 
samples  will  be  collected  prior  to  making  discharge  measurements. 
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The  following  steps  are  to  be  followed  in  discharge  measurement: 


□ Evaluate  the  measurement  location.  Choose  a location  where  fl  ow  is  least 
turbulent.  If  the  prescribed  location  is  in  a stream  reach  with  highly  turbulent  flow 
conditions,  try  to  select  a location  immediately  upstream  or  do  wnstream.  Flow 
should  be  visible  from  bank  to  bank.  Eddies  and  slack  water  must  not  be  present. 

□ Remove  aquatic  vegetation,  ice,  or  other  minor  flow  impediment  s.  When  such 
modifications  are  made,  exercise  great  care  to  avoid  unnecessar  y movement  of 
sediments  and  allow  flow  to  stablize  before  the  current  meteimeasurement  begins. 

□ Position  a tape  about  1 foot  above  the  surface  of  the  waterSecure  the  tape  so  that 
it  remains  taut  and  perpendicular  to  the  channel. 

□ Select  a starting  point  at  either  the  left  bank  (left  edge  of  water,  LEW)  or  the  right 
bank  (right  edge  of  water,  REW).  LEW  and  REW  are  determined  wh  en  facing 
downstream. 

□ Note  the  distance  in  feet,  and  the  stream  direction,  that  thiscross-section  lies  from 
the  prescribed  location.  For  example,  the  note  may  read  "25  feet  downstream"  or 
"15  feet  upstream." 

□ Measure  the  width  of  the  stream.  Select  the  number  of  subsect  ions  in  which  to 
measure  velocity  attempting  to  measure  no  more  than  10  percents  the  total  flow  in 
any  one  section,  if  possible. 

□ After  determining  the  distance  desired  between  measuring  point  s,  commonly 
referred  to  as  sections,  measurement  can  begin.  Record  the  ban  k at  which 
measurements  start  on  the  discharge  measurement  notes  as  "REW  tising  REW  or 
LEW  depending  upon  whether  starting  at  the  right  or  the  left  edge  of  the  water. 

□ Note  the  distance  to  the  beginning  edge  of  water  from  the  init  ial  point.  The  initial 
point  is  an  arbitrary  point  on  the  tape,  preferably  zero,  whicHies  on  the  shoreside  of 
the  stream.  All  station  locations  are  recorded  as  distances  from  the  initial  point. 

□ Proceed  to  the  first  station  beyond  the  edge  of  water.  Recordhe  distance  from  the 
initial  point  on  the  discharge  measurement  notes.  Place  the  wa  ding  rod  into  the 
stream  so  the  base  plate  rests  on  the  stream  bed. 

□ Stand  downstream  of  the  tagline  or  tape  and  face  upstream.  Doot  stand  behind  or 
close  to  the  meter.  Raise  the  current  meter  on  the  wading  rod  so  that  it  is  well 
above  the  surface  of  the  water. 
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□ Measure  stream  depth  at  the  measurement  point  as  indicated  on  the  wading  rod. 
Record  the  stream  depth  to  the  nearest  0.02  foot  (for  example  0 .32  feet  or  1 .54 
feet). 

□ Lower  the  meter  to  the  required  depth  and  record  the  observati  on  depth.  The 
observation  depth  as  a fraction  of  total  depth  is  0.6,  0.2,  0.8  or  occasionally  0.5. 

□ Field  personnel  will  stand  in  a position  that  least  affects  th  e velocity  of  the  water 
passing  the  current  meter.  That  position  is  usually  obtained^bfacing  upstream  with 
the  arm  fully  extended.  The  person(s)  will  stand  at  about  a 45  -degree  angle 
downstream  from  the  wading  rod.  The  wading  rod  is  held  in  a vetical  position  with 
the  meter  parallel  to  the  direction  of  flow.  Avoid  standing  in  the  water  when 
possible. 

□ Field  personnel  will  wait  for  the  velocityon  the  meter’s  screen  to  stabilize  and  record 
in  the  appropriate  column.  The  flow  meter  must  be  aligned  pardlel  to  the  direction 
of  flow. 

□ Proceed  to  the  next  station.  Record  the  distance  from  the  irbial  point  to  the  station. 

Repeat  measurements  of  depth  and  velocity.  Continue  in  this  manner  across  the 
stream. 

□ After  recording  the  distance  measurement  at  the  last  stationrpcord  the  ending  edge 
of  water  that  is  reached  (e.g.,  LEW  [or  REW]). 

□ Note  velocity  and  depth  at  the  edge  of  water  as  zero. 

□ Evaluate  and  record  flow  chaecteristics,  weather  conditions, air  temperature,  water 
temperature,  observer(s),  type  of  meter,  and  remarks. 

□ If  an  insufficient  number  of  subsections  have  been  used  for  th  e measurement, 
repeat  the  measurement  steps.  Begin  from  the  opposite  bank  fro  m where  the 
previous  measurement  began. 


3.4.6  Discharge  Calculations 

□ Calculate  discharge  on  the  discharge  notes  as  follows:  Use  thelistances  from  initial 
point  to  compute  width  for  each  subsection.  The  first  width  is  computed  by 
subtracting  the  first  distance  (edge  of  water)  from  the  seconddistance  and  dividing 
this  quantity  by  two.  The  second  width  will  be  the  difference  between  the  third 
distance  and  the  first  distance  divided  by  two.  For  each  subsquent  width,  subtract 
the  previous  station  distance  from  the  following  station  distan  ce  and  divide  this 
quantity  by  two.  The  final  width  is  calculated  as  the  differen  ce  between  the  final 
distance  and  the  second-to-lastdistance  divided  by  two.  SumNe  width  column  and 
check  to  ensure  that  the  calculated  width  equals  the  distancedtween  the  REW  and 
LEW. 
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u Multiply  the  width  by  the  depth  for  each  station  to  determine  the  area  of  each 
subsection.  Sum  the  areas  to  determine  total  area. 

□ Multiply  the  velocity  by  the  area  for  each  station  to  obtain  t he  discharge  for  each 
subsection. 

□ Sum  the  discharges  for  each  subsection  to  determine  total  diirarge  and  record  the 
value. 

□ If  two  sets  of  discharge  measurements  beginning  at  opposite  ba  nks  were  taken, 
repeat  the  discharge  calculations  for  the  second  set  of  data.  Average  the  total 
discharges  for  the  two  measurements.  Record  the  average  value  and  report  it  for 
input  into  the  database. 


3.5  Control  Structures 

Control  structures,  such  as  flumes,  can  be  used  to  determine  cfccharge.  These  structures 
have  regular  dimensions  that  allow  for  a consistent  relationshi  p between  water  level  and 
discharge.  This  section  describes  use  of  Parshall  flumes  to  measure  discharge. 

3.5.1  Introduction 


A calibrated  constriction  placed  in  a stream  channel  changes  th  e level  of  the  water  in  or 
near  the  constriction.  Flumes  are  constructed  so  that  a restriion  in  the  channel  causes  the 
water  to  accelerate,  producing  a corresponding  change  (drop)  inthe  water  level.  When  the 
physical  dimensions  of  the  flumeconstriction  are  known,  discha'ge  through  constriction  may 
be  determined  from  measurement  of  depth.  See  below  for  a descr  iption  of  discharge 
measurement  for  Parshall  flumes. 


Typical  flumes  consist  of  three  sections: 

□ A converging  section  to  accelerate  the  approaching  flow; 

□ A throat  section,  whose  width  is  used  to  designate  flume  size;  and 

□ A diverging  section,  designed  to  ensure  that  the  level  downsteam  is  lower  than  the 
level  in  the  converging  section. 

The  stage  of  a stream  is  the  height  of  the  water  surface  above  an  established  elevation. 
Stage  is  usually  expressed  in  feet.  The  Parshall  flume  consistof  a converging  section  with 


1778884 


ED  000552  00027543-00160 


SOP  No.  6 
Rev.  No.  5 
Date:  March  2015 
Page  13  of  16 

a level  floor,  a throat  section  with  a downward  sloping  floorpnd  a diverging  section  with  an 
upward  sloping  floor.  The  principal  feature  of  the  Parshall  time  (developed  by  R.  Parshall 
in  1922)  is  an  approach  reach  having  converging  sidewalls  and  a level  floor,  the 
downstream  end  of  which  is  a critical  depth  cross-section.  Thprimary  stage  measurement 
is  made  in  the  approach  reach  at  some  standard  distance  upstream  from  the  critical-depth 
cross-section. 

The  flumes  are  designated  by  the  width  (w)  of  the  throat.  Fluids  having  throat  widths  from 
3 inches  (in.)  to  8 feet  (ft.)  have  a rounded  entrance  whose  fl  oor  slope  is  25  percent. 
Smaller  and  larger  flumes  do  not  have  that  feature. 

3.5.2  Required  Measurement  Conditions 

Ideally,  flow  rate  through  a flume  may  be  determined  by  measure  ments  at  a single  point 
some  distance  downstream  from  the  inlet  and  above  the  throat. 

3.5.3  Equipment 

The  following  equipment  will  be  needed: 

□ Current  meter 

□ Carpenter's  level 

□ Framing  square 

□ Measuring  tapes 

□ Staff  gauge 

3.5.4  Maintenance  and  Calibration  Procedures 

All  flumes  will  be  inspected  to  determine  that  entrance  conditins  provide  a uniform  influent 
flow  distribution,  the  converging  throat  section  is  level,  andthat  the  throat  section  walls  are 
vertical.  The  flume  will  be  closely  examined  to  determine  thatit  is  discharging  freely.  Any 
problems  observed  during  the  inspection  will  be  noted  and  reported  to  the  field  manager. 

3.5.5  Procedures 

Steps  to  be  followed  in  measuring  discharge. 
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u Remove  any  material  that  may  have  accumulated  in  the  flume  or  on  the  weir; 

□ If  the  station  includes  a chart  recorder,  inspect  the  strip  ch  art  on  the  recorder  to 
verify  that  it  is  operating; 

□ Note  any  deterioration  of  the  station;  report  these  conditionsto  the  field  manager  at 
the  conclusion  of  daily  data  collection  activities; 

□ Measure  and  record  the  throat  width  (W)  to  the  nearest  1/10  of  an  inch; 

□ Use  the  staff  gauge  to  measure  the  gauge  height  (H)  to  the  nearest  0.02  foot; 

□ Calculate  discharge  as  described  in  Section  3.5.6;  and 

□ Record  the  calculated  discharge  and  the  time  and  date  of  the  site  visit. 

3.5.6  Discharge  Calculations 

A set  of  flume  tables  is  necessary  for  calculating  flows.  Thglume  tables  are  specific  to  the 
type  and  size  of  flume  and  are  usually  supplied  by  the  flume  manufacturer.  Based  on  the 
gauge  height  (head,  H,  in  feet)  and  the  throat  width  of  the  flu  me  (size  of  flume,  W),  the 
discharge  is  read  directly  from  the  table  provided  from  the  man  ufacturer.  Note  that  the 
approximate  values  of  discharge  for  heads  other  than  those  shovm  may  be  found  by  direct 
interpolation  in  the  table.  The  following  equation  and  table  g/es  calculation  coefficients  for 
discharge  calculations  with  Parshall  flumes. 


The  free-flow  discharge  equations  for  the  standard  Parshall  flume  sizes  are  of  the  form: 


where: 


ha  = measuring  head  (ft) 

Q = discharge  (ft3/s) 

C and  n = coefficients  specific  to  flume  size 
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Coefficients  (C)  and  exponents  (n)  for  Parshall  flume  discharge  calculations  are  listed  in 
the  following  table. 


Throat  width 

Coefficient  (C) 

Exponent  (/?) 

1 in 

0.338 

1.55 

2 in 

0.676 

1.55 

3 in 

0.992 

1.55 

6 in 

2.06 

1.58 

9 in 

3.07 

1.53 

1 ft 

3.95 

1.55 

2 ft 

8.00 

1.55 

3 ft 

12.00 

1.57 

4 ft 

16.00 

1.58 

5 ft 

20.00 

1.59 

6 ft 

24.00 

1.59 

7 ft 

28.00 

1.60 

8 ft 

32.00 

1.61 

10  ft 

39.38 

1.60 

12  ft 

46.75 

1.60 

15  ft 

57.81 

1 .60 

20  ft 

76.25 

1.60 

25  ft 

94.69 

1.60 

30  ft 

113.13 

1.60 

40  ft 

150.00 

1.60 

50  ft 

186.88 

1.60 

3.6  Documentation 

Information  required  by  this  SOP  will  be  documented  in  detail  m a field  notebook  and/or  on 
a Surface  Water  Flow  Record  form  (attached  form  or  similar  av&ble  in  paper  or  electronic 
format).  This  information  includes  the  calibration  data  for  flow  measurement  devices  and 
field  discharge  measurement  data. 

Documentation  will  also  include  the  type  of  flow  measurement  de  vice,  including  a model 
number;  a detailed  description  of  measurement  location  and  wealber  conditions  during  the 
measurement;  and  calculations. 
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4.0  QUALITY  ASSURANCE/QUALITY  CONTROL 

4.1  Calculation  Check 

All  calculations  will  be  reviewed  for  accuracy  and  conformanco/vith  these  procedures.  The 
calculation  review  will  be  performed  by  a technically  qualified  individual  before  results  are 
reported  or  interpreted.  The  calculation  check  shall  be  docume  nted  by  recording  the 
reviewer’s  initials  and  date  of  review  on  the  calculation  sheet  . A copy  of  the  reviewed 
calculations  should  be  included  in  the  project  file. 

4.2  Records  Review  and  Management 

The  Project  Manager  or  designated  reviewer  will  verify  that  doc  umentation  has  been 
completed  and  filed  per  this  procedure. 
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STANDARD  OPERATING  PROCEDURE  No.  7 
EQUIPMENT  DECONTAMINATION 

1.0  SCOPE  AND  APPLICABILITY 

This  Standard  Operating  Procedure  (SOP)  describes  the  methods  to  be  used  for 
decontamination  of  all  reusable  field  equipment  that  could  beco  me  contaminated  during 
use  and/or  sampling.  Field  equipment  may  include  split  spoons,  reusable  bailers, 
trowels,  scissors,  shovels,  hand  augers,  or  any  other  type  of  equipment  used  during  field 
activities.  Decontamination  is  performed  as  a quality  assuranc  e measure  and  a safety 
precaution;  it  prevents  cross  contamination  between  samples  and  also  helps  to  maintain 
a clean  working  environment.  The  procedures  presented  herein  a re  intended  to  be 
general  in  nature  and  are  applicable  when  referenced  by  site-sp  ecific  or  project-specific 
planning  documents.  Appropriate  revisions  may  be  made  to  accom  modate  site-specific 
conditions  or  project-specific  protocols  when  approved  in  writi  ng  or  via  email  by  the 
Project  Manager. 

Decontamination  is  achieved  primarily  by  rinsing  with  liquids  w hich  may  include:  soap 
and/or  detergent  solutions,  potable  water,  distilled  weak  acid  solution,  and/or  methanol 
or  other  solvent.  Equipment  may  be  allowed  to  air  dry  after  be  ing  cleaned  or  may  be 
wiped  dry  with  chemical-free  towels  or  paper  towels  if  immediate  re-use  is  necessary. 

At  most  project  sites,  decontamination  of  equipment  that  is  re-  used  between  sampling 
locations  will  be  accomplished  between  each  sample  collection  p oint.  Waste  produced 
by  decontamination  procedures,  including  waste  liquids,  solids,  rags,  gloves,  etc.,  should 
be  collected  and  disposed  of  properly,  based  upon  the  nature  of  contamination.  Specific 
details  for  the  handling  of  decontamination  wastes  are  addressed  in  SOP  No.  3 
(STORAGE  AND  DISPOSAL  OF  SOIL,  DRILLING  FLUIDS,  AND  WATER  GENERATED 
DURING  FIELD  WORK)  or  may  be  specified  by  a project  plan. 
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2.0  BASIS  FOR  METHODOLOGY 


The  methods  and  procedures  described  in  this  SOP  were  developed  from  these 
sources: 

□ ASTM  D5088.  Standard  Practice  for  Decontamination  of  Field  Equipment 
Used  at  Waste  Sites.  American  Society  for  Testing  and  Materials  (ASTM) 
International,  West  Conshohocken,  PA,  2008. 

□ Parker  and  Ranney,  1997a.  Decontaminating  Ground  Water  Sampli  ng 
Devices,  CRREL  Special  Report  97-25,  U.S.  Army  Engineer  Cold 
Regions  Research  and  Engineering  Laboratory,  Hanover,  NH. 

□ Parker  and  Ranney,  1997b.  Decontaminating  Materials  Used  in  G round 
Water  Sampling  Devices,  CRREL  Special  Report  97-24,  U.S.  Army 
Engineer  Cold  Regions  Research  and  Engineering  Laboratory,  Hano  ver, 
NH. 

3.0  PROCEDURES 


3.1  Responsibilities 

It  is  the  responsibility  of  the  field  sampling  supervisor  to  ensure  that  proper 
decontamination  procedures  are  followed  and  that  all  waste  materials  produced  by 
decontamination  are  properly  managed.  It  is  the  responsibility  of  the  project  safety 
officer  to  draft  and  enforce  safety  measures  that  provide  the  b est  protection  for  all 
persons  involved  directly  with  sampling  and/or  decontamination. 

It  is  the  responsibility  of  any  subcontractors  (e.g.,  drilling  contractors)  to  follow  the 
proper,  designated  decontamination  procedures  that  are  stated  i n their  contracts  and 
outlined  in  the  Site-Specific  Health  and  Safety  Plan.  It  is  the  responsibility  of  all 
personnel  involved  with  sample  collection  or  decontamination  to  maintain  a clean 
working  environment  and  ensure  that  any  contaminants  are  not  negligently  introduced  to 
the  environment. 
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3.2  Supporting  Materials 


Materials  needed  for  equipment  decontamination  include: 

□ Cleaning  liquids:  laboratory  grade  soap  and/or  detergent  solutions  (Alconox, 
etc.),  potable  water,  distilled  water,  methanol,  weak  nitric  acid  solution,  etc. 

□ Personal  protective  safety  gear  as  defined  in  the  Site-Specific  Health  and  Safety 
Plan 

□ Chemical-free  towels  or  paper  towels 

□ Disposable  nitrile  gloves 

□ Waste  storage  containers:  drums,  boxes,  plastic  bags,  etc. 

□ Cleaning  containers:  plastic  and/or  stainless  steel  pans  and  buckets 

□ Cleaning  brushes 

□ Aluminum  foil 


3.3  Methods 

The  extent  of  known  contamination  will  determine  the  degree  of  decontamination 
required.  If  the  extent  of  contamination  cannot  be  readily  det  ermined,  cleaning  should 
be  done  according  to  the  assumption  that  the  equipment  is  highly  contaminated. 
Decontamination  procedures  should  account  for  the  types  of  cont  aminants  known  or 
suspected  to  be  present.  In  general,  high  levels  of  organic  co  ntaminants  should  include 
an  organic  solvent  wash  step,  and  high  levels  of  metals  contami  nation  should  include  a 
weak  acid  rinse  step. 

The  procedures  listed  below  constitute  the  full  field  decontamination  procedure.  If 
different  or  more  elaborate  procedures  are  required  for  a speci  fic  project,  they  may  be 
specified  in  the  project  planning  documents.  Such  variations  in  decontamination 
protocols  may  include  all,  part,  or  an  expanded  scope  of  the  de  contamination  procedure 
stated  herein. 

1.  Remove  gross  contamination  from  the  equipment  by  dry  brushin  g,  and 
rinse  with  potable  water. 

2.  Wash  with  laboratory-grade  detergent  solution. 
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3.  Rinse  with  potable  water. 

4.  Rinse  with  methanol  (optional,  for  equipment  potentially  con  taminated  by 
organic  compounds). 

5.  Rinse  with  acid  solution  (optional,  for  equipment  potential  ly  contaminated 
by  metals). 

6.  Rinse  with  distilled  or  deionized  water. 

7.  Repeat  entire  procedure  or  any  parts  of  the  procedure  as  necessary. 

8.  Air  dry. 

4.0  DOCUMENTATION 

Field  notes  will  be  kept  describing  the  decontamination  procedu  res  followed.  The  field 
notes  will  be  recorded  according  to  procedures  described  in  JRS  SOP  No.  1 (FIELD 
DOCUMENTATION). 

5.0  QUALITY  CONTROL 

To  assess  the  adequacy  of  decontamination  procedures,  field  rin  sate  blanks  may  be 
required.  The  specific  number  of  field  rinsate  blanks  will  be  defined  in  the  project- 
specific  Sampling  and  Analysis  Plan  (SAP)  or  Quality  Assurance  Project  Plan  (QAPP). 

Rinsate  blanks  with  elevated  or  detected  contaminants  will  be  e valuated  by  the  Project 
Manager,  who  will  relay  the  results  to  the  field  personnel.  Such  results  may  be  indicative 
of  inadequate  decontamination  procedures  that  require  corrective  actions  (e.g., 
retraining). 

6.0  REFERENCES 
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STANDARD  OPERATING  PROCEDURE  No.  20 
INORGANIC  DATA  EVALUATION 

1.0  SCOPE  AND  APPLICABILITY 

This  Standard  Operating  Procedure  (SOP)  describes  the  procedure  s for  the  evaluation 
of  data  generated  through  inorganic  laboratory  analysis  of  samp  les.  These  procedures 
apply  to  three  levels  of  data  evaluation:  data  completeness  che  ck,  data  review  and  data 
validation. 

The  QAPP,  Sampling  and  Analysis  Plan  (SAP)  and/or  any  other  rel  evant  site-specific  or 
project-specific  documents  must  be  reviewed  before  this  SOP  is  used  to  evaluate  data. 
The  individual  performing  the  data  evaluation  shall  be  familiar  with  the  analytical 
methods  and  other  procedures  used  for  the  project.  Familiarity  with  project  and 
laboratory  quality  control  requirements  is  critical  to  appropri  ate  use  of  this  procedure.  A 
general  description  of  the  different  levels  of  data  evaluation  is  provided  below  and 
discussed  in  detail  in  Section  4.0  of  this  SOP. 

1.1  Data  Completeness  Check 

Data  completeness  checks  may  be  performed  on  both  Level  2 standard  data  reports  and 
Level  4 USEPA  Contract  Laboratory  Program  (CLP)-like  laboratory  reports  as  specified 
in  the  project  planning  documents  and/or  by  the  project  team  or  regulatory  agencies. 
These  completeness  checks  may  be  performed  as  part  of  a data  review  or  validation  or 
may  be  performed  as  a stand-alone  evaluation.  Completeness  checks  only  document 
the  presence  or  absence  of  applicable  QC  data  in  the  laboratory  data  package,  and  no 
qualification  of  sample  results  is  necessary  based  on  this  data  evaluation. 

1.2  Data  Review 

Data  review  includes  a review  of  laboratory  quality  assurance  ( QA)  and  quality  control 
(QC)  sample  results  provided  in  Level  2,  or  equivalent,  standar  d laboratory  reports. 
Data  review  can  also  be  performed  on  CLP-like  Level  4 data  pack  ages  if  required.  In 
addition  to  sample  results,  Level  2 laboratory  reports  provide  QA/QC  summaries  that 
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typically  include  results  for  method  blanks,  laboratory  control  samples  (LCS),  matrix 
spike  (MS)  samples,  and  duplicates,  as  well  as  the  review  of  field  QC  samples  (e.g.,  field 
blanks  and  field  duplicates).  Data  review  is  differentiated  from  data  validation  because 
the  review  consists  of  an  assessment  of  the  laboratory  QA/QC  summary  reports  only. 

1.3  Data  Validation 

Data  validation  includes  the  evaluation  of  the  QA/QC  results  de  scribed  above  as  well  as 
an  evaluation  of  additional  validation  of  calculations,  calibra  tions,  internal  standards, 
tunes,  etc.  provided  in  Level  4 CLP-like  data  reports.  A minimu  m of  10%  of  the  data 
reports  produced  annually  by  each  laboratory  analyzing  environmental  monitoring 
samples  will  be  reported  as  CLP-like  data  reports  and  validated  according  to  the  data 
validation  procedures  described  in  this  SOP  (Section  4.3).  Dat  a validation  of  the  CLP- 
like  data  reports  will  be  performed  using  the  general  protocols  and  processes  described 
in  this  SOP,  as  applicable  to  the  method  calibration  and  QC  lim  its  specified  on  Tables  2- 
2 through  2-6  of  the  QAPP,  the  Contract  Laboratory  Program  National  Functional 
Guidelines  for  Inorganic  Superfund  Data  Review  (NFG;  USEPA,  201  0)  and  to  the  extent 
possible  when  certain  non-CLP  methods  are  used,  laboratory  SOPs. 

The  following  table  summarizes  the  common  elements  and  differen  ces  between  a data 
completeness  check,  data  review  and  data  validation. 


Scope  of  Data  Reviews 


Item 

Data 

Completeness 

Check 

Data  Review 

Data 

Validation 

Review  of  Work  Plan,  SAP  and/or  QAPP 

Presence  only 

X 

X 

Review  of  Chain-of-Custody  Records 

Presence  only 

X 

X 

Review  of  Case  Narrative 

Presence  only 

X 

X 

Verify  that  preservation  and  holding  time  requirements 
met. 

Presence  only 

X 

X 

Verify  that  the  required  frequency  of  field  QC  samples 
was  met. 

Presence  only 

X 

X 

Verify  that  ICP/MS  tune  analyses  were  performed  at 
the  required  frequency  and  that  results  are  within 
control  limits. 

X 

1778884 


ED  000552  00027543-00171 


SOP  No.  20 
DRAFT  Rev.  1 
Date:  March  2015 
Page  3 of  1 5 


Verify  that  all  instrument  calibration  were  performed  at 
the  required  frequency  and  concentrations  and  that 
results  are  within  control  limits. 

X 

Verify  that  laboratory  blanks  were  performed  at  the 
required  frequency  and  that  results  are  within  the 
control  limits. 

Presence  only 

X 

X 

Verify  that  field  blank  results  are  within  the  control 
limits. 

Presence  only 

X 

X 

Verify  that  all  Laboratory  Control  Sample  (LCS)  were 
performed  at  the  required  frequency  and  that  results 
are  within  control  limits. 

Presence  only 

X 

X 

Verify  that  matrix  spike  (MS)  sample  were  performed 
at  the  required  frequency  and  that  results  are  within 
control  limits. 

Presence  only 

X 

X 

Verify  that  analytical  duplicates  were  performed  at  the 
required  frequency  and  that  RPDs  are  within  control 
limits. 

Presence  only 

X 

X 

Verify  that  ICP  Serial  Dilutions  were  performed  at  the 
required  frequency  and  that  results  are  within  control 
limits. 

X 

Verify  that  ICP/MS  internal  standards  were  included 
with  each  sample  and  that  results  are  within  control 
limits. 

X 

Verify  that  field  duplicate  measurements  are  within  the 
control  limits. 

Presence  only 

X 

X 

Verify  sample  calculations. 

X 

Verify  that  project  completeness  goals  were  met. 

X 

X 

2.0  BASIS  FOR  METHODOLOGY 


on  the  guidance 
Contract  Laboratory 
ic  Superfund  Data 


The  data  evaluation  procedures  described  in  this  SOP  are  based 
specified  in  the  QAPP  and  the  protocols  specified  in  the  USEPA 
Program  (CLP)  National  Functional  Guidelines  (NFGs)  for  Inorgan 
Review  (USEPA,  2010).  The  data  evaluation  procedure  described  in  this  SOP  may  be 
used  for  the  evaluation  of  standard  laboratory  data  reports  (Le  vel  2 reports)  or  CLP- 
like/Level  4 laboratory  data  reports.  CLP-like/Level  4 data  r eports  are  needed  in  order 
to  complete  the  validation  procedure  described  in  this  SOP.  It  is  not  meant  to  replace  or 
incorporate  all  of  the  procedures  and  protocols  necessary  to  co  mplete  data  validation 
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per  the  USEPA  NFGs.  Data  qualification  may  or  may  not  be  perfor  med  for  data  review, 
however  data  validation  will  include  data  qualification. 

3.0  DEFINITIONS 

Definitions  of  accuracy,  precision,  and  completeness  and  method  s for  computing  their 
measures  are  provided  below.  Descriptions  of  the  contents  of  Le  vel  2 Standard  data 
packages  and  Level  4 CLP-like  data  packages  are  provided  in  Section  4.2  of  this  SOP. 

a.  Accuracy 

Accuracy  is  the  degree  of  difference  between  the  measured  or  ca  Iculated  value  and  the 
true  value.  Data  accuracy  and  analytical  bias  are  often  evaluated  by  the  analysis  of  LCS 
and  MS  samples,  with  results  expressed  as  a percentage  recovery  measured  relative  to 
the  true  (known)  concentration. 

The  percentage  recovery  for  LCS  samples  is  given  by: 

Recovery  (%)  = _A_  x 100 

T 

where:  A = measured  concentration  of  the  surrogate  or  LCS;  and 
T = known  concentration. 
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The  percentage  recovery  for  MS  samples  is  given  by: 


Recovery  (%)  = A - B x 100 

T 

where:  A = measured  concentration  of  the  spiked  sample; 

B = concentration  of  unspiked  sample;  and 
T = amount  of  spike  added. 

Laboratory  blanks,  and  often,  field  blanks  are  analyzed  to  quan  tify  artifacts  introduced 
during  sampling,  transport,  or  analysis  that  may  affect  the  accuracy  of  the  data. 

b.  Precision 

Precision  is  the  level  of  agreement  between  duplicate  measurements  of  the  same 
characteristic.  Laboratory  precision,  or  analytical  error,  is  assessed  by  determining  the 
agreement  of  results  for  replicate  measurements  of  the  same  sam  pie.  Field  precision  is 
assessed  by  determining  the  agreement  for  results  for  two  independent  samples 
collected  from  the  same  site  at  the  same  time.  Precision  may  b e evaluated  using 
LCS/LCSD  samples,  MS/MSD  samples,  analytical  duplicate  samples  and/or  field 
duplicate  samples.  The  comparison  is  made  by  calculating  the  relative  percent 
difference  (RPD)  as  given  by: 


RPD  (%)  = | 2 (SI  - S2)  | x 100 
SI  + S2 

where:  SI  = measured  sample  concentration;  and 
S2  = measured  duplicate  concentration. 

c.  Completeness 

Completeness  is  the  percentage  of  usable  data  measurements  obtained,  as  a proportion 
of  the  number  of  data  measurements  planned  for  the  project.  Co  mpleteness  is  affected 
by  such  factors  as  sample  bottle  breakage  and  acceptance/non-ac  ceptance  of  analytical 
results.  Percentage  completeness  (C)  is  given  by: 

C (%)  = _V  x 100 

P 
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where:  V = number  of  usable  data  measurements  obtained;  and 
P = number  of  data  measurements  planned. 

d.  Data  Qualifier  Flags 

As  a result  of  the  data  review  or  validation  procedures  (but  no  t data  completeness 
checks),  data  qualifier  flags  may  be  applied  to  individual  anal  ytical  results  if  qualification 
for  project  data  usability  is  appropriate.  Definitions  of  the  flags  applied  for  data 
qualification  are  as  follows: 


Flag  Definition 

J The  result  is  an  estimated  quantity.  The  associated  numerical  value  is  the 

approximate  concentration  of  the  analyte  in  the  sample. 

J+  The  result  is  an  estimated  quantity,  but  the  result  may  be  biased  high. 


J-  The  result  is  an  estimated  quantity,  but  the  result  may  be  biased  low. 

R The  data  are  unusable.  The  sample  results  are  rejected  due  to  s erious 

deficiencies  in  meeting  QC  criteria.  The  analyte  may  or  may  not  be 
present  in  the  sample. 

U The  analyte  was  analyzed  for,  but  was  not  detected  above  the  level  of  the 

reported  sample  quantitation  limit. 

UJ  The  analyte  was  analyzed  for,  but  was  not  detected.  The  reported 

quantitation  limit  is  approximate  and  may  be  inaccurate  or  imprecise. 

An  explanation  regarding  the  assignment  of  qualifiers  in  accord  ance  with  the  review 

procedures  is  detailed  below  in  Section  4.2. 


4.0  PROCEDURES 


The  data  evaluation  documentation  requirements  and  procedures  for  data  completeness 
checks,  data  review,  and  data  validation  are  described  below  in  the  following  sections. 
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4.1  Data  Completeness  Check  Procedure 


Data  completeness  checks  can  be  performed  as  a stand-alone  eval  uation  or  as  part  of  a 
full  data  review  or  validation.  A data  completeness  check  is  p erformed  to  verify  that  the 
laboratory  data  provided  are  complete.  The  following  shall  be  reviewed  for  Level  2 
Standard  data  reports  and  Level  4 CLP-like  data  reports. 


Level  2 Standard  data  reports  shall  include  the  following  information  for  each  sample: 

□ Field  and  laboratory  sample  identification; 

□ Sample  result,  method  detection  limit,  and  reporting  limit,  with  appropriate  units; 

□ Dilution  factor 

□ Sample  collection,  receipt,  and  analysis  dates; 

□ Analytical  method(s)  references;  and 

□ Laboratory  qualifiers  and  definitions. 

In  addition,  Level  2 Standard  data  reports  shall  include  the  fo  llowing  information  in  a 
QA/QC  summary: 

□ Method  blank  results  for  each  analyte; 

□ LCS  results  and  laboratory  control  limits  for  each  analyte; 

□ MS  results  and  laboratory  control  limits  for  each  analyte,  if  applicable; 

□ Analytical  duplicate  results  and  laboratory  control  limits  for  each  target  analyte 
(LCSD  and/or  MSD  results  may  be  provided  instead  of  analytical  duplicate 
results);  and 

□ Confirmation  of  instrument  calibration;  and 

□ Copies  of  the  signed  COCs. 

Level  4 CLP-like  laboratory  reports  shall  include  the  following  information  for  each 
sample,  at  a minimum: 

□ Field  and  laboratory  sample  identification; 

□ Sample  result,  method  detection  limit,  and  reporting  limit,  with  appropriate  units; 

□ Sample  collection  and  receipt  dates; 

□ Sample  preparation  and  analysis  date/time; 

□ Dilution  factor; 

□ Preparation  and  analysis  batch  numbers  or  identification; 
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□ Sample  matrix; 

□ Analytical  method(s)  references; 

□ Percent  moisture  determination;  and 

□ For  solid-matrix  samples,  identify  basis  of  reporting  (i.e.,  wet-weight  or  dry-weight 
basis). 

The  following  additional  information  will  also  be  provided  in  Level  4 CLP-like  data 
reports,  as  applicable  for  the  reported  analytical  methods: 

□ Case  narrative; 

□ Copies  of  the  signed  COCs; 

□ Laboratory  method/preparation  blank; 

□ Initial  calibration  verification  (ICV),  and  continuing  calibration  verification  (CCV); 

□ Initial  calibration  blanks  (ICB),  and  continuing  calibration  blank  (CCB); 

□ Interference  check  sample,  if  applicable; 

□ Matrix  spike  (MS),  and  when  applicable  matrix  spike  duplicate  (MSD),  sample 
recovery  and,  when  applicable,  MS/MSD  relative  percent  difference  (RPD); 

□ Post-digest  spike  sample  recovery; 

□ Laboratory  duplicate; 

□ Laboratory  control  sample  (LCS)  recovery; 

□ ICP  and  ICPMS  serial  dilution  percent  differences; 

□ MDLs; 

□ ICP  inter-element  correction  factors; 

□ ICP  and  ICPMS  linear  ranges; 

□ Preparation  log; 

□ Analysis  run  log; 

□ Instrument  raw  data  for  verification; 

□ ICPMS  tunes; 

□ ICPMS  internal  standards  relative  intensity  summary; 

□ Sample  log-in  sheet;  and 

□ Deliverables  inventory  sheet. 
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4.2  Data  Review  Procedure 


The  data  review  procedure  for  review  of  a Level  2 Standard  data  report  is  as  follows. 
Data  may  or  may  not  be  qualified  during  data  review  depending  on  the  project 
specifications. 


A.  Review  copies  of  the  Chain-of-Custody  records  (COCs).  Verify  that  all 
necessary  information  was  provided  on  each  COC  and  that  all  nec  essary 
signatures  are  present.  Review  laboratory  records  of  sample  te  mperature 
upon  receipt  and  preservation  information,  if  available,  to  ver  ify  that  samples 
were  properly  preserved.  Professional  judgment  may  be  used  to  determine  if 
data  qualification  is  necessary  due  to  temperature  exceedances  and/or 
preservation  deviations.  Verify  that  all  samples  listed  on  the  COCs  were 
analyzed  for  the  appropriate  parameters.  Note  any  problems  documented  on 
the  COCs  by  either  the  laboratory  or  the  sampler. 


B.  Briefly  review  and  summarize  the  laboratory  case  narrative,  if  present.  Note 
any  data  that  are  indicated  as  outside  of  control  limits. 

C.  For  each  sample  and  each  parameter,  verify  that  the  analyses  were 
performed  within  the  recommended  holding  time.  For  sample  analyses 
performed  outside  the  recommended  holding  times,  sample  results  may  be 
qualified  as  described  in  the  QAPP  or  USEPA  NFGs  (2010),  though 
professional  judgment  and  project-specified  requirements  should  be  used. 

D.  Identify  any  field  QC  samples  and  verify  that  the  field  QC  s amples  specified 
in  the  Work  Plan,  QAPP  or  other  relevant  project  documents  have  been 
collected  at  the  correct  frequency. 


E.  Review  the  results  of  all  field/equipment  blanks  and  the  lab  oratory  method 
blanks.  If  an  analyte  was  detected  in  a blank,  the  correspondi  ng  sample 
concentrations  will  be  compared  to  the  blank  concentrations.  S ample  results 
may  be  qualified  as  described  in  the  QAPP  or  USEPA  NFGs  (2010),  though 


1778884 


ED  000552  00027543-00178 


SOP  No.  20 
DRAFT  Rev.  1 
Date:  March  2015 
Page  10  of  15 

professional  judgment  should  be  used  to  carefully  evaluate  the  effect  of  blank 
concentrations  on  the  sample  data. 

F.  Check  the  matrices,  units,  detection  limits  and  reporting  li  mits  to  verify  that 
they  are  reported  correctly  and  meet  the  project-specific  requi  rements,  if 
provided. 

G.  Review  all  LCS  (and  LCSD,  if  available)  recoveries  and  verif  y that  they  were 
within  the  project-specified  control  limits.  If  project-specif  ic  control  limits  are 
not  provided,  use  the  laboratory’s  control  limits.  LCS  materia  Is  may  not  be 
available  for  all  matrices.  Sample  results  may  be  qualified  as  described  in  the 
QAPP  or  USEPA  NFGs  (2010),  though  professional  judgment  and  pro  ject- 
specified  requirements  should  be  used. 

H.  Review  all  MS  (and  MSD,  if  available)  recoveries  and  verify  that  they  were 
within  the  project-specified  control  limits.  If  project-specif  ic  control  limits  are 
not  provided,  use  the  laboratory’s  control  limits.  If  analyzed  and  reported, 
post-digestion  spike  information  should  also  be  reviewed.  Samp  le  results 
may  be  qualified  as  described  in  the  QAPP  or  USEPA  NFGs  (2010),  though 
professional  judgment  and  project-specified  requirements  should  be  used. 
For  MS  results  that  do  not  meet  the  control  limits,  the  reviewer  may  choose  to 
apply  qualifiers  to  all  samples  of  the  same  matrix  associated  w ith  the  MS,  if 
the  reviewer  considers  the  samples  sufficiently  similar. 

If  an  analytical  duplicate  was  analyzed,  compare  the  laboratory  calculated 
RPD  and  compare  this  to  the  project-specified  control  limits.  If  a project- 
specific  control  limit  is  not  available,  use  the  laboratory’s  control  limits. 
However,  if  one  or  both  of  the  results  are  less  than  five  times  the  PQL,  use  □ 
PQL  as  the  control  limit  for  aqueous  samples  and  2x  □ PQL  as  the  control 
limit  for  non-aqueous  (i.e.,  soil,  sediment,  tissue)  sample  mat  rices  unless 
project-specific  control  limits  are  provided.  If  the  analytica  I duplicate  results 
fall  outside  of  the  control  limits,  sample  results  may  be  quali  fied  as  described 
in  the  QAPP  or  USEPA  NFGs  (2010),  though  professional  judgment  and 
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project-specified  requirements  should  be  used,  LCS/LCSDs  and/or  MS/MSDs 
may  be  analyzed  in  place  of,  or  in  addition  to,  an  analytical  d uplicate.  The 
RPDs  for  LCS/LCSD  and  MS/MSD  pairs  shall  be  evaluated  in  the  sa  me 
manner  as  described  above  for  analytical  duplicates. 

I.  If  field  duplicates  were  analyzed,  calculate  the  RPD  for  eac  h parameter  and 
compare  the  RPDs  to  project-specified  control  limits.  If  project-specific 
control  limits  are  not  available,  use  30  percent  for  aqueous  sa  mples  and  50 
percent  for  soil/solid/vegetation  tissue  samples.  However,  if  one  or  both  of 
the  results  are  less  than  five  times  the  PQL,  use  □ PQL  as  the  control  limit  for 
aqueous  samples  and  2x  □ PQL  as  the  control  limit  for  non-aqueous  (i.e., 
soil,  sediment,  tissue)  sample  matrices  unless  project-specific  control  limits 
are  provided.  If  the  field  duplicate  results  fall  outside  of  t he  control  limits,  the 
associated  field  duplicate  results  should  be  qualified  in  the  s ame  manner 
described  above  for  analytical  duplicates  as  described  in  the  QAPP  or 
USEPA  NFGs  (2010),  though  professional  judgment  and  project-spe  cified 
requirements  should  be  used.  Professional  judgment  will  be  used  to 
determine  whether  additional  sample  results,  in  addition  to  the  field  duplicate 
sample  results,  should  also  be  qualified. 

J.  Determine  whether  the  project’s  analytical  completeness  goal  was  met.  Note 
any  rejected  data. 

The  data  reviewer  may  also  provide  a brief  summary  of  the  accuracy, 
precision  and  completeness  of  the  data  set.  The  qualifier  flag  s assigned  to 
the  data  will  be  summarized  in  a table  and/or  entered  into  the  electronic  data 
deliverable,  as  specified  in  the  project’s  QAPP  or  SAP. 

4.3  Data  Validation  Procedure 

A minimum  of  10%  of  the  data  reports  produced  annually  by  each  laboratory  analyzing 
environmental  monitoring  samples  from  Smoky  Canyon  Mine  will  be  reported  as  CLP-like 
data  reports  and  validated  according  to  the  data  validation  procedures  described  in  this 
SOP.  The  data  validation  procedure  shall  include  all  of  the  above  steps  in  the  data 
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review  procedure  with  additional  steps  as  outlined  below.  These  additional  steps  include 
the  recalculation  of  instrument  and  sample  results  from  the  laboratory  instrument 
responses  for  a subset  of  the  data.  These  recalculated  results  are  compared  to  the 
laboratory  reported  results  to  confirm  that  the  instrument  outputs  were  correctly  reported. 
Also,  additional  QC  summary  reports  will  be  reviewed  including  the  ICP/MS  tune 
summary,  the  instrument  calibrations,  the  interference  check  sample  summary,  the  serial 
dilution  sample  summary,  and  the  internal  standard  relative  intensity  summary.  Data  will 
be  qualified  during  the  data  validation  procedure  with  the  appropriate  qualifiers  as 
specified  in  the  QAPP  and  consistent  with  USEPA’s  NFG  (2010).  A more  complete 
description  of  the  additional  steps  to  be  followed  in  data  validation  is  presented  below. 

A.  Verify  sample  calculations  for  a few  of  each  sample  results  and  identify  and 
document  any  calculation  errors  if  any  are  present.  The  raw  instrument 
output  will  be  reviewed  to  confirm  that  the  analyte  concentrations  were 
reported  correctly. 

B.  Verify  that  the  ICP/MS  tune  analysis  data  requirements  were  met  and  results 
were  within  QC  limits.  Review  the  raw  data  for  a subset  of  the  tune  results 
and  confirm  that  the  raw  data  matches  the  results  summarized  on  the  ICP- 
MS  Tune  summary  form.  If  the  ICP/MS  tune  analysis  results  fall  outside  of 
the  control  limits,  the  associated  sample  results  should  be  qualified  as 
described  in  the  QAPP  or  USEPA  NFGs  (2010). 

C.  Verify  that  the  instrument  calibration  was  performed  at  the  required 
frequency,  that  results  are  within  QC  limits,  and  review  associated  standards, 
including  initial  and  continuing  calibration  standards  and  blanks.  For  a subset 
of  the  analytes,  recalculate  the  percent  recoveries  for  calibration  standards 
using  the  data  on  the  Initial  and  continuing  calibration  verification  summary 
form  and  verify  that  the  concentrations  reported  on  this  form  are  consistent 
with  those  in  the  instrument  output.  For  ICVs/CCVs  that  have  percent 
recoveries  outside  of  control  limits  and  for  calibration  blanks  for  which 
analytes  are  detected,  review  the  run  logs  to  confirm  which  samples  were 
affected  by  out  of  control  CCVs  and  CCBs.  Associated  sample  results  should 
be  qualified  as  described  in  the  QAPP  or  USEPA  NFGs  (2010)  though 
professional  judgment  and  project-specified  requirements  should  be  used. 
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D.  Verify  that  Interference  Check  Sample  data  requirements  were  met  and 
results  are  within  QC  limits.  Recalculate  a subset  of  the  percent  recoveries 
and  review  the  raw  data  to  verify  that  the  results  from  the  instrument  output 
match  those  reported  on  the  Interference  Check  Sample  summary  form.  If 
the  interference  check  sample  results  fall  outside  of  the  control  limits,  the 
associated  sample  results  should  be  qualified  as  described  in  the  QAPP  or 
USEPA  NFGs  (2010). 

E.  Verify  that  ICP  serial  dilutions  requirements  were  met  and  results  are  within 
QC  limits.  Recalculate  percent  differences  for  a subset  of  the  results  and 
verify  that  instrument  outputs  match  values  reported  in  the  summary  form. 
Where  percent  differences  exceed  the  control  limit  and  sample  results  are 
greater  than  50  times  the  method  detection  limit,  the  associated  sample 
results  should  be  qualified  as  described  in  the  QAPP  or  USEPA  NFGs 
(2010). 

F.  Verify  that  ICP/MS  internal  standard  requirements  were  met  and  results 
within  QC  limits.  Review  raw  data  and  recalculate  a subset  of  the  relative 
intensities  of  the  internal  standards  and  compare  them  to  those  reported  on 
the  internal  standard  relative  intensity  summary  form.  The  associated  sample 
results  should  be  qualified  as  described  in  the  QAPP  or  USEPA  NFGs 
(2010). 

Qualify  all  sample  data  associated  with  QC  or  calibration  that  do  not  meet  the  project 
specifications  or  QC  limit  using  the  appropriate  qualifiers  as  defined  in  Section  3.4  Data 
Qualifiers.  Use  the  guidance  for  data  qualification  from  the  p roject  specific  guidelines  in 
the  QAPP  or  guidance  in  the  USEPA  NFG  (2010). 

5.0  DOCUMENTATION 

The  data  evaluation  procedures  and  results  will  be  documented  t hrough  completion  of  a 
checklist,  worksheet  or  summary  document,  subject  to  review  and  approval  by  the 
appropriate  project  representative(s).  The  data  evaluation  documents  will  be  provided  to 
the  Project  Manager  and  included  in  the  project  file  containing  the  associated  laboratory 
result  reports. 
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Include  the  project  name,  project  number,  laboratory  name,  labo  ratory  project  number, 
field  sample  IDs,  sample  matrix,  and  analytical  parameters  and  methods  used  on  the 
data  evaluation  documentation  forms.  Specify  the  relevant  proj  ect-planning  documents 
and  reference  the  protocol  that  was  used  to  perform  the  data  ev  aluation  (such  as  this 
SOP). 


A data  review  checklist  is  provided  in  Attachment  A and  a data  validation  checklist  is 
provided  in  Attachment  B.  The  table  in  Section  1.3  or  list  of  report  contents  in  Section 
4.1  can  be  used  as  the  basis  for  a checklist  of  the  data  completeness  check. 

6.0  DATA  USE 


Qualifier  flags  are  assigned  to  describe  the  degree  to  which  in  dividual  values  provide 
accurate  and  precise  results.  The  general  criteria  for  assigni  ng  flags  and  their  meaning 
in  terms  of  future  data  use  are  as  follows: 

□ Values  assigned  J flags  (J,  J+,  or  J-)  are  considered  estimate  d results.  QC  data 
supplied  with  those  values  indicate  that  they  may  not  be  accura  te  or  precise 
within  the  limits  specified  in  the  QAPP  or  a project-specific  document,  but  that  the 
magnitude  of  the  potential  imprecision  or  inaccuracy  is  not  great  enough  to  reject 
the  value  for  project  data  uses. 

□ Values  assigned  R flags  do  not  meet  the  requirements  for  accur  acy,  precision, 
representativeness,  or  reproducibility  specified  to  provide  quantitative  data  for  the 
project  data  uses.  The  R flag  indicates  that  serious  deficiencies  were 
encountered  preventing  the  generation  of  usable  data  for  the  project  objectives. 

□ Values  assigned  U flags  indicate  that  a concentration  of  the  a nalyte  cannot  be 
confirmed  due  to  the  presence  of  an  interferant  or  the  presence  of  the  analyte  in 
associated  blanks.  UJ  flags  may  be  applied  to  indicate  that  th  e presence  of  the 
analyte  cannot  be  confirmed  and  the  value  of  the  reported  quant  itation  limit  for 
the  sample  may  not  be  accurate  or  precise.  Values  flagged  with  U or  UJ  are  fully 
usable  and  should  be  considered  undetected. 

□ Values  without  flags  assigned  have  met  all  of  the  project  data  quality  objectives 
and  are  suitable  for  all  project  data  uses. 


7.0  QUALITY  ASSURANCE/QUALITY  CONTROL 

The  data  evaluation  documents  will  be  reviewed  internally  for  conformance  to  the 
procedures  described  herein.  Once  any  questions  or  comments  re  suiting  from  that 


1778884 


ED  000552  00027543-00183 


1778884 


SOP  No.  20 
DRAFT  Rev.  1 
Date:  March  2015 
Page  15  of  15 

review  have  been  resolved,  the  data  evaluation  documents  will  b e considered  final  and 
any  data  qualifiers  will  be  assigned  to  the  results  that  are  ul  timately  included  in  the 
project's  electronic  database. 


8.0  REFERENCES 


U.S.  Environmental  Protection  Agency  (USEPA),  2010.  USEPA  Contr  act  Laboratory 
Program  National  Functional  Guidelines  for  Inorganic  Superfund  Data  Review. 
EPA  540-R-10-01 1 . January. 
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STANDARD  OPERATING  PROCEDURE  No.  31 
WATER  QUALITY  METER  CALIBRATION 


1.0  SCOPE  AND  APPLICABILITY 

This  Standard  Operating  Procedure  (SOP)  describes  the  protocol  to  be  followed  for 
calibration  of  the  field  water  quality  sampling  multi-parameter  instrument  used  during 
environmental  monitoring  and  sampling  activities.  The  procedures  presented  herein  are 
intended  to  be  general  in  nature  and  are  applicable  when  refere  need  by  site-specific  or 
project-specific  planning  documents.  Appropriate  modifications  to  the  procedures  may 
be  made  to  accommodate  project-specific  protocols  when  approved  in  writing  or  via 
email  by  the  Project  Manager  or  detailed  in  a project  work  plan , sampling  plan,  or  quality 
assurance  project  plan. 

The  objective  of  calibrating  field  instruments  is  to  establish  the  accuracy  and  reliability  of 
the  instrument  and  to  ensure  that  field  readings  are  consistent  with  other  measurements. 

2.0  BASIS  FOR  METHODOLOGY 


The  methods  and  procedures  described  in  this  SOP  were  developed  from  this  source: 

□ U.S.  Geological  Survey  (USGS)  (variously  dated)  National  Field  Manual  for  the 
Collection  of  Water-Quality  Data:  U.S.  Geological  Survey  Techni  ques  of  Water- 
Resources  Investigations,  Book  9,  Handbooks  for  Water-Resources 
Investigations,  Chapters  A1-A9. 
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Multi-parameter  sensors  can  vary  between  manufacturers  of  instruments  and  as 
technology  advances.  The  following  are  the  sensors  generally  us  ed  on  multi-parameter 
instruments  for  collecting  water  quality  parameters:  water  tern  perature,  pH,  specific 
electrical  conductance  (SC),  oxidation-reduction  potential  (ORP  ),  and  dissolved  oxygen 
(DO).  Turbidity  is  generally  measured  using  a separate  meter,  but  there  are  some 
instruments  for  which  the  turbidity  sensor  is  included  with  the  multi-meter  sensor  cluster. 


□ pH  - sensor  has  a range  between  2 to  12,  or  0 to  14  pH  units 

□ Water  Temperature  - sensor  has  a range  of  at  least  -5  to  +45  degrees  Celsius 

□ SC  - sensor  is  temperature  compensating,  and  measures  in  micro  siemens  per 
centimeter  (uS/cm)  or  mS/cm 

□ DO  - 2 types  of  sensors  (polarographic  and  optical)  both  senso  rs  range  from 
0.05  to  20  milligrams  per  liter  (mg/L) 

□ ORP  - sensor  uses  a platinum  electrode,  and  measures  in  millivolts  (mV) 


3.2  Calibration  Supplies 

The  following  supplies  are  needed  to  calibrate  a multi-paramete  r instrument:  specific 
sensor  buffers,  standards,  and  calibration  solutions,  field  not  ebooks,  deionized  water, 
bucket(s),  disposable  gloves,  scrub  brushes,  and  paper  tissues. 

4.0  CALIBRATION  PROCEDURE 


The  multi-parameter  instrument  will  be  calibrated  in  the  field 
according  to  manufacturer’s  instructions  prior  to  the  collectio 
calibration  details  will  be  recorded  in  a field  notebook  includ 
instrument  type,  instrument  serial  number,  readings  prior  to  ca 
readings  after  calibration,  names  of  personnel  calibrating, 
calibration.  The  following  are  general  guidelines  to  follow  wh 
parameter  instrument: 


once  daily  by  personnel 
n of  any  samples.  All 
ing,  but  not  limited  to: 
libration,  buffers  used, 
and  date  and  time  of 
en  calibrating  a multi- 


1778884 


ED  000552  00027543-00186 


SOP  No  31 
Rev.  No.  1 
Date:  January  2015 
Page  3 of  5 


A.  Follow  the  manufacturer  instructions; 

B.  Set  the  meter  to  the  correct  measurement  units; 

C.  Allow  the  meter  to  warm  up  (at  least  10  minutes  or  according  to  manufacturer 
recommendation); 

D.  Calibrate  the  instrument  in  a temperature-stable  environment; 

E.  Use  the  calibration  cup  for  calibration; 

F.  Use  the  recommended  volume  of  calibration  solution  during  calibration; 

G.  Do  not  over  tighten  the  calibration  cup; 

H.  Rinse  the  sensor  with  deionized  water  prior  to  the  use  of  ca  libration  solution, 
then  rinse  with  a small  amount  of  the  calibration  solution  to  b e used  before 
calibrating;  and 

I.  Calibrate  the  meter  sensors  in  the  following  order:  water  te  mperature,  SC,  DO, 
pH,  and  ORP. 

4.1  Multi-Point  Calibration 

4.1.1  Water  Temperature 

Check  to  ensure  the  accuracy  of  the  temperature  sensor  at  least  every  3 months  if  the 
multi-parameter  instrument  is  in  frequent  use  or  according  to  the  manufacturer’s 
recommendations.  The  accuracy  of  the  temperature  sensor  will  b e verified  against  a 
certified  NIST-traceable  digital  or  liquid-in-glass  thermometer . Completely  submerge  the 
multi-parameter  meter  temperature  sensor  and  allow  at  least  1 minute  for  the 
temperature  to  equilibrate  and  stabilize.  Record  the  temperatu  re  value  in  degrees 
Celsius  (°C).  If  the  difference  between  the  readings  does  not  fall  within  the 
manufacturer-specified  accuracy,  contact  the  supplier  or  manufacturer  for  the  next  steps. 

4.1.2  Specific  Conductance  (SC) 

Calibration  for  SC  is  performed  using  a one-point  calibration.  Use  the  standard 
recommended  by  the  manufacturer  or  a standard  that  is  similar  i n conductivity  to  the 
sample  water.  The  calibration  cup  and  sensor  will  first  be  rinsed  using  a small  amount  of 
calibration  solution  prior  to  the  start  of  calibration.  Next  t he  calibration  cup  will  be  filled 
with  the  recommended  volume  of  calibration  solution  and  the  sensor  completely 
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submerged.  When  the  readings  stabilize  save  the  calibration  po  int  and  record  in  the 
field  notebook  the  readings  before  and  after  calibration  in  uS/cm. 

4.1.3  Dissolved  Oxygen  (DO) 

Follow  the  manufacturer’s  guidelines  for  care,  proper  setup,  an  d calibration  of  the  DO 
sensor  for  the  instrument  in  use.  Whenever  possible,  ensure  th  at  the  DO  sensor  has 
been  appropriately  calibrated  by  the  instrument  supplier  or  party  responsible  for 
maintenance  prior  to  using  the  instrument  in  the  field. 

4.1.4  pH 

Calibration  of  the  pH  sensor  is  performed  using  a two-point  cal  ibration.  Select  the  pH  7 
buffer  as  well  as  a second  pH  buffer  (pH  4 or  pH  10)  that  brackets  the  expected  range  of 
sample  water  pH.  A calibration  check  using  a third  buffer  can  be  performed  at  the  end  of 
calibration.  To  start,  the  calibration  cup  and  sensor  will  be  rinsed  with  deionized  water 
and  then  with  a small  amount  of  the  first  buffer.  Next  the  calibration  cup  will  be  filled  with 
enough  of  the  first  buffer  to  completely  cover  the  pH  and  tempe  rature  sensors  (the  pH 
value  is  temperature  dependent).  Wait  for  the  pH  and  temperature  sensors  to 
equilibrate  to  the  temperature  of  the  buffer  and  record  the  tern  perature  reading  after 
stabilization.  Adjust  the  calibration  reading  (to  the  true  pH  value  at  that  temperature) 
using  the  chart  provided  by  the  buffer  manufacturer.  Record  th  e temperature  and  pH 
readings  before  and  after  calibration  of  the  first  buffer  in  th  e field  notebook.  Follow  the 
same  steps  starting  with  the  rinsing  of  the  calibration  cup  and  sensor  for  the  second 
buffer.  If  a third  buffer  is  used  to  check  the  calibration,  follow  the  same  steps,  but  do  not 
lock  in  a calibration  point. 

4.1.5  Oxidation-Reduction  Potential  (ORP) 

Calibration  of  the  ORP  sensor  is  generally  performed  using  a on  e-point  calibration  at  a 
known  temperature.  The  manufacturer’s  recommendation  will  be  followed  for 
calibration.  The  calibration  cup  and  sensor  will  first  be  rins  ed  with  a small  amount  of  the 
solution.  Next  fill  the  calibration  cup  with  enough  of  the  sol  ution  to  completely  submerge 
the  ORP  sensor.  Wait  for  the  readings  to  stabilize  and  then  en  ter  the  correct  value  of 
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the  solution  at  the  current  temperature.  Record  the  ORP  readin  gs  before  and  after 
calibration  in  mV,  as  well  as  the  solution  values  used  in  the  field  notebook. 


4.2  One-Point  Calibration 

Calibration  may  be  performed  using  the  In-Situ  Quick  Cal  Soluti  on  when  an  In-Situ 
smarTROLL™  MP  handheld  water  quality  meter  is  used.  The  Quick  Cal  Solution 
performs  a one-point  calibration  of  all  smarTroll  ™ MP  sensors  (pH,  ORP,  SC,  and  DO) 
at  the  same  time.  The  manufacturer’s  recommendations  will  be  f ollowed  for  calibration 
as  well  as  the  following  use  and  storage  guidelines: 

□ Shake  well  before  use; 

□ Allow  to  warm  to  room  temperature  before  using; 

□ Store  in  refrigerator  (needs  to  be  stored  in  dark  and  cool  environment); 

□ Use  within  three  weeks  after  opening  (document  on  bottle  and  calibration 
records  when  opened); 

□ Unopened  shelf  life  is  six  months  (check  and  document  expiration  date  of 
bottle);  and 

□ One-time  use  only  (i.e.  solution  should  not  be  re-used  following  single 
calibration). 

5.0  DOCUMENTATION 

The  Project  Manager  or  designated  reviewer  will  check  and  verif  y that  documentation  of 
instrument  calibration  has  been  completed  and  the  calibration  r ecords  are  filed  in  the 
project  records. 

6.0  REFERENCES 

U.S.  Geological  Survey  (USGS),  variously  dated.  National  Field  Manual  for  the 
Collection  of  Water-Quality  Data:  U.S.  Geological  Survey  Techni  ques  of  Water- 
Resources  Investigations,  Book  9,  Handbooks  for  Water-Resources 
Investigations,  Chapters  A1-A9.  Available  online  at 

http://pubs.water.usqs.gov/twri9A. 
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High-Flow  Surface  Water  Investigation  Work  Plan 
Mayflower  Mill  and  Tailings  Impoundments  Area 
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Mayflower  Tailings  Impoundments 
Sampling  and  Analysis  Plan 

Health  and  Safety  Plan  (HASP) 

May  2015 
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1.0  INTRODUCTION 

This  Health  and  Safety  Plan  (HASP)  establishes  policies  and  procedures  to  protect  workers 
from  the  potential  hazards  posed  by  field  activities  associated  with  environmental  sampling  of 
various  media  in  and  around  the  Mayflower  Tailings  Impoundments  and  surrounding  area  (Site) 
including  the  Animas  River.  The  project  area  is  located  near  Silverton,  Colorado  (Figure  1). 

The  HASP  assigns  personnel  responsibilities,  prescribes  mandatory  operating  procedures, 
establishes  personal  protective  equipment  (PPE)  requirements,  and  describes  actions  to  be 
taken  during  a site  emergency.  The  HASP  has  been  prepared  to  comply  with  the  requirements 
of  29  CFR  1910.120  (b)(4)  and  the  requirements  of  the  Environmental  Protection  Agency  (EPA) 
Occupational  Health  and  Safety  Manual.  In  addition,  the  EPA  Interim  Standard  Operating 
Safety  Guide  will  be  followed  during  site  activities. 

The  provisions  of  this  plan  are  mandatory  for  all  personnel  assigned  to  the  project,  including  all 
employees  of  Formation  Environmental,  and  will  serve  as  a guideline  for  subcontractors  and 
visitors.  A copy  of  this  plan  will  be  made  available  to  all  personnel,  contractors,  subcontractors, 
and  authorized  visitors  that  may  enter  work  areas.  This  plan  does  not  apply  to  the  EPA  or  State 
of  Colorado  personnel  or  their  on-site  representatives. 

Formation  Environmental  personnel  working  at  the  site  must  have  received  the  Occupational 
Safety  and  Health  Administration  (OSHA)  HAZWOPER  training  (29  CFR  1910.120(e)(3))  as 
applicable.  HAZWOPER  training  certificates  will  be  maintained  on-site  by  the  Site  Health  and 
Safety  Officer  (SHSO).  Those  personnel  must  be  involved  in  the  communication  and 
understanding  of  potential  chemical  hazards  through  a Hazard  Communication  Program  in 
accordance  with  the  provisions  of  the  OSHA  Regulations  29  CFR  1910.1200. 

This  plan  also  provides  for  alternative  procedures  to  address  changing  situations  that  may  arise 
during  field  operations.  This  plan  shall  be  present  and  readily  available  during  all  on-site 
activities.  All  personnel  working  on  or  visiting  work  areas  shall  be  briefed  on  the  HASP  and 
adhere  to  all  provisions  of  this  plan.  Any  supplemental  plans  used  by  subcontractors  shall 
conform  to  this  HASP  as  a minimum. 

All  project-related  personnel  on-Site,  including  contractors,  shall  be  informed  of  the  Site 
emergency  response  procedures  and  any  potential  fire,  explosion,  health,  or  safety  hazards  of 
the  operation.  This  HASP  summarizes  those  hazards  and  defines  protective  measures. 

This  plan  must  be  reviewed  and  an  agreement  to  comply  with  the  requirements  must  be  signed 
by  all  personnel  prior  to  performing  field  work  at  the  Site. 

During  development  of  this  plan,  consideration  was  given  to  current  safety  standards  as  defined 
by  the  EPA,  OSHA,  and  the  National  Institute  of  Occupational  Safety  and  Health  (NIOSH), 
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health  effects,  and  standard  for  known  contaminants,  and  procedures  designed  to  account  for 
the  potential  for  exposure  to  unknown  substances.  The  following  reference  sources  have  been 
consulted: 

□ OSHA  29  CFR  1910.120  and  EPA40  CFR  311; 

□ OSHA/NIOSH/EPA/United  States  Coast  Guard  (USCG)  Occupational  Health  and  Safety 
Guidelines; 

□ NIOSH  Pocket  Guide  to  Chemical  Hazards;  and 

□ American  Conference  of  Governmental  Industrial  Hygienists  (ACGIH)  Threshold  Limit 
Values. 

This  plan  has  been  developed  using  the  historical  information  and  the  analytical  data  available. 
As  additional  information  is  collected,  this  HASP  may  be  updated  to  reflect  new  hazard  analysis 
and  new  health  and  safety  program  requirements. 

Overall  Hazard  is:  High: Moderate: 

Low:  X Unknown: 


1.1  Site  Description 

There  are  four  Mayflower  Tailings  Impoundments  and  they  are  located  approximately  one  mile 
to  the  northeast  and  upstream  of  Silverton  on  the  right  bank  of  the  Animas  River.  As  shown  on 
Figure  2,  the  study  area  on  the  Animas  adjacent  to  the  tailings  impoundments  extends  from  the 
confluence  of  the  Upper  Animas  River  and  Arrastra  Creek  downstream  to  the  former  Lacawana 
Bridge  crossing  and  includes  the  major  inflows  identified  by  the  USGS  (Kimball  et  al.,  2010) 
along  this  reach  of  interest.  Tailings  Impoundment  No.  1 is  the  most  upstream,  and  subsequent 
impoundments  are  numbered  in  the  downstream  direction.  The  tailings  in  the  impoundments 
were  generated  by  flotation  milling  of  gold/silver  ore  at  the  Mayflower  Mill,  located  just  northeast 
of  Tailings  Impoundment  No.  1 (Figure  2).  The  ore  was  extracted  from  the  Sunnyside  Mine 
(previously  the  Standard  Metals  Mine),  which  was  most  recently  accessed  by  a haulage  tunnel 
in  the  Cement  Creek  basin  to  the  north  of  Silverton.  The  Sunnyside  Mine  and  the  Mayflower 
Mill  ceased  operation  in  1991.  The  Mayflower  Tailings  Impoundments  were  reclaimed  in  the 
early  1990s  by  re-grading  the  side  slopes  to  achieve  a stable  configuration  and  by  covering  the 
slopes  and  top  surfaces  with  locally  derived  soil  and  rock.  Presently  the  impoundments  are  dry 
and  support  a sparse  vegetative  cover. 

Extensive  historic  mining  and  milling  activity  occurred  throughout  the  upper  Animas  River  basin 
over  the  past  150  years,  including  areas  upstream  of  the  Mayflower  Tailings  Impoundments. 
Discharging  mine  adits  and  historic  mine  waste  rock  piles  are  present  at  numerous  locations, 
and  historic  mills  typically  discharged  tailings  to  the  Animas  and  its  tributaries.  As  a result  of  the 
historic  mining  and  milling  activities,  concentrations  of  metals  such  as  aluminum,  cadmium,  iron, 
manganese,  and  zinc  have  historically  exceeded  their  respective  Colorado  water  quality 
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standards  for  reach  of  the  Animas  River  that  is  within  the  study  area.  Elevated  metals 
concentrations  in  the  Animas  River  have  been  documented  to  occur  in  the  vicinity  of  the 
Mayflower  Tailings  Impoundments. 

1.2  Project  Description 

Formation  is  performing  investigational  sampling  at  and  around  Mayflower  Tailings 
Impoundments.  Field  activities  associated  with  the  sampling  will  include  field  measurements  of 
stream  flow,  drilling  and  well  construction,  groundwater  level  measurements,  and  collection  of 
groundwater,  surface  water,  and  soil  samples  for  subsequent  analysis.  Details  regarding  the 
planned  field  activities  are  provided  in  the  Work  Plan  (Formation,  2015). 


1.3  Plan  Revisions 

The  procedures  presented  herein  are  intended  to  serve  as  guidelines.  They  are  not  a substitute 
for  the  sound  judgment  of  on-site  personnel.  Work  conditions  may  change  as  the  project 
progresses.  As  appropriate,  the  plan  will  be  modified  by  the  Project  Manager  and  reissued. 
Prompt  notification  of  changing  work  conditions  requiring  possible  modification  of  this  plan  is  the 
responsibility  of  the  Project  Manager.  Additional  field  tasks  with  unique  hazards  or  risks  may 
also  require  changes  to  this  plan.  In  addition,  procedures  and  equipment  specified  in  this  plan 
will  be  reviewed  and  updated  as  new  technologies  and  equipment  are  developed.  In  any  event, 
no  changes  to  this  plan  will  be  implemented  without  prior  approval  of  the  Project  Manager. 

HASP  Attachment  1 will  be  reserved  for  HASP  addenda.  The  addenda  will  be  identified  by 
letter  and  will  refer  to  the  latest  current  revision  of  the  plan  (e.g.,  the  first  addendum  to  this  plan 
will  be  Addendum  1A).  Each  person  with  a copy  of  this  plan  will  be  provided  with  each 
addendum.  A list  of  those  persons  who  have  a copy  of  this  plan  will  be  kept  by  the  Field 
Supervisor. 
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2.0  KEY  PERSONNEL 

The  names  and  contact  information  of  key  project  personnel  are  shown  in  Table  1. 


Table  1:  Key  Project  Personnel 


Key  Personnel 

Name 

Affiliation 

Work  Phone 

Other  Phone 

Project  Manager 

Brian  Hansen 

Formation 

Environmental 

303-442-0267 

720-635-6911 

Field  Supervisor 

Patrick  Lennberg 

Formation 

Environmental 

303-442-0267 

512-659-2990 

Health  and 
Safety  Officer 

Patrick  Lennberg 

Formation 

Environmental 

303-442-0267 

512-659-2990 

2.1  Project  Manager 

The  Project  Manager  will  coordinate  all  Site  activities  for  the  project.  The  Project  Manager  will 
have  the  responsibility  to  interface  with  any  regulatory  agency  personnel  and  to  ensure  that 
appropriate  reporting  occurs. 

The  Project  Manager’s  responsibilities  include  the  following: 

□ Overseeing  project  implementation; 

□ Primary  point  of  contact  with  regulatory  agency  personnel; 

□ Decisions  of  changes  to  the  HASP;  and 

□ Coordinating  with  the  Field  Supervisor  and  Health  and  Safety  Officer  on  project  health  and 
safety  requirements. 

2.2  Field  Supervisor 

The  Field  Supervisor  will  be  designated  as  the  person  responsible  for  oversight  of  the  project 
implementation,  including  all  health  and  safety  activities.  The  Field  Supervisor  will  have  the 
responsibility  for  implementation  of  the  HASP  during  actual  field  operations.  His  responsibilities 
include  the  following: 

□ Conducting  the  pre-entry  briefing  with  field  personnel; 

□ Informing  personnel  involved  in  the  field  operations  of  the  proper  procedures  during 
emergencies; 

□ Immediately  reporting  any  unusual  or  unsafe  conditions  to  the  Project  Manager; 

□ Verifying  that  all  employees  under  his  or  her  leadership  work  in  a safe  manner  according  to 
Sunnyside  Gold  policies  and  this  HASP; 
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□ Providing  a copy  of  the  HASP  to  all  contractors,  and  informing  them  or  their  representatives 
of  any  potential  safety  hazards  that  exist  on-Site  or  that  may  be  identified  during  normal 
operations; 

□ Observing  work  party  members  for  symptoms  of  overexposure  or  stress; 

□ Conducting  daily  tailgate  safety  meetings; 

□ Performing  Site  audits  to  verify  adherence  to  the  requirements  of  the  HASP;  and 

□ Modifying  health  and  safety  equipment  or  procedures  based  on  data  gathered  at  the 
worksite. 

2.3  Health  and  Safety  Officer 

The  Health  and  Safety  Officer  will  be  supervising  for  all  health  and  safety  activities  during  the 

project  implementation.  The  Health  and  Safety  Officer  will  report  directly  to  the  Field  Supervisor 

when  sampling  activities  are  occurring  if  these  roles  are  not  undertaken  by  the  same  person. 

Specific  responsibilities  include: 

□ Participating  in  the  preparation  of  and  implementation  of  this  HASP; 

□ Conducting  initial  briefings  for  personnel  beginning  work  at  the  Site.  Personnel  will  supply 
copies  of  all  training,  medical  surveillance,  and  fit  testing  documentation.  Such 
documentation  will  be  reviewed  and  maintained  by  the  Health  and  Safety  Officer; 

□ Available  for  daily  tailgate  safety  meetings  (meetings  will  be  documented  [attendees  and 
safety  issues  discussed]  and  documentation  maintained  on-Site).  The  Daily  Pre-Work/Job 
Site  Assessment  form  is  provided  as  HASP  Attachment  2; 

□ Informing  personnel  involved  in  the  field  operations  of  the  proper  procedures  during 
emergencies; 

□ Ensuring  that  personnel  involved  in  this  project  are  aware  of  the  provisions  of  this  HASP; 

□ Informing  and  reminding  personnel  of  the  potential  hazards  associated  with  this  project; 

□ Ensuring  that  field  personnel  receive  Site-specific  training  the  first  day  on-Site; 

□ Selecting  appropriate  protective  clothing  and  equipment; 

□ Monitoring  on-Site  intrusive  operations  and  conditions; 

□ Immediately  reporting  any  unusual  or  unsafe  conditions  to  the  Field  Supervisor; 

□ Coordinating  emergency  procedures,  evacuation  routes,  and  calling  the  appropriate 
emergency  contacts;  and 

□ Approving  this  plan  and  making  any  updates  or  changes  based  on  experience  at  the  Site  or 
new  data  gathered. 

2.4  Project  Staff  Responsibilities 

Specific  responsibilities  for  all  field  personnel  involved  with  the  project  include: 

□ Complying  with  the  plan; 
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□ Administering  necessary  precautions  to  minimize  injury  or  chemical  exposure  to  themselves 
or  other  personnel;  and 

□ Notifying  the  Field  Supervisor  or  Health  and  Safety  Officer  of  unsafe  or  potentially  unsafe 
conditions,  as  well  as  of  any  accidents  or  injuries. 

2.5  Contractors 

Contractors  and  third  party  contractors  shall  bear  the  ultimate  responsibility  for  all  matters 
dealing  with  safety  in  the  performance  of  their  work.  This  responsibility  includes  the  safety  of  all 
persons  and  property  and  any  and  all  employees  of  contractors  that  may  perform  work  on  their 
behalf.  This  requirement  will  apply  continuously  regardless  of  time  or  place,  and  will  in  no  way 
be  altered  because  Formation  Environmental  personnel  provide  general  directions  as  to  the 
location  where  work  should  be  performed  and/or  samples  taken.  The  contractor,  their 
employees  and  any  and  all  employees  of  subcontractors  that  may  perform  work  on  their  behalf 
may  be  required  to  work  with  potentially  hazardous  substances.  The  Health  and  Safety  Officer 
will,  to  the  best  of  his  or  her  ability,  inform  contractors  or  their  representatives  of  any  potential 
electrical,  fire,  explosion,  health,  or  other  safety  hazards  that  have  been  identified  during 
operations.  A copy  of  this  HASP  shall  be  made  available  to  all  contractors  performing  project- 
related  work  at  the  Site. 
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3.0  HAZARD  EVALUATION 

The  major  goal  of  the  procedures  defined  in  this  HASP  is  to  protect  the  workers  from  physical 
and  chemical  hazards  that  may  be  encountered  during  implementation  of  the  work.  The 
sections  below  discuss  the  hazards  that  could  potentially  be  encountered  during  the  course  of 
the  project.  A Job  Safety  Analysis  (JSA)  document  is  provided  in  HASP  Attachment  3.  While 
the  attached  JSA  is  specific  to  work  performed  in  and  around  streams,  ponds,  and  lakes,  the 
hazards  and  safe  job  procedures  apply  to  other  environmental  monitoring  work  as  well. 

3.1  Physical  Hazards 

Injuries  that  may  result  from  these  physical  hazards  can  range  from  simple  slip-trip-fall  types  of 
accidents  to  casualties,  including  fatalities  due  to  moving  heavy  equipment  or  electrocution. 
Injuries  resulting  from  physical  hazards  can  be  avoided  through  the  adoption  of  safe  work 
practices  and  employing  caution  when  working  with  or  near  machinery.  Never  put  your  hands 
near  moving  equipment  (e.g.,  cables,  pulleys,  or  automated  hammers). 

Additional  physical  hazards  associated  with  hard  rock  mine  features  are,  but  not  limited  to,  the 
presence  of  steep  slopes,  high  walls,  and  the  operation  of  heavy  equipment.  Work  should  be 
avoided,  to  the  extent  possible,  in  areas  where  these  hazards  may  exist.  In  addition,  work  will 
be  conducted  in  the  vicinity  of  cold,  fast-moving  streams.  Project  personnel  should  only  enter 
such  streams  for  the  purposes  of  discharge  measurements  or  sampling  with  the  appropriate 
PPE  and  safety  equipment.  Project  personnel  may  decline  to  enter  such  streams  if  they  deem 
conditions  to  be  unsafe. 

At  the  start  of  each  day,  the  Field  Supervisor  shall  inform  the  Project  Manager  of  the  locations 
and  nature  of  the  planned  work.  All  field  personnel  shall  be  conscious  of  their  work  environment 
and  should  notify  the  Field  Supervisor  or  other  appropriate  supervisory  personnel  of  any  unsafe 
conditions.  The  Field  Supervisor  will  be  responsible  for  informing  all  workers  of  any  physical 
hazards  related  to  the  Site.  All  field  personnel  should  also  familiarize  themselves  with  other 
contractors’  safety  procedures.  The  protective  measures  to  be  implemented  during  completion 
of  field  activities  are  also  identified  under  Section  5,  Personal  Protective  Equipment  (PPE). 

3.1.1  Heavy  Equipment 

Operation  of  heavy  equipment  (drilling  rigs,  graders,  compactors,  trucks,  and  dozers)  presents  a 
potential  physical  hazard  to  personnel.  All  PPE  must  meet  or  exceed  the  relevant  standards  set 
by  NIOSH  (National  Institute  for  Occupational  Safety  and  Health),  ASTM  (American  Society  for 
Testing  and  Materials),  or  ANSI  (American  National  Standards  Institute)  for  safety  hard-toed 
boots,  safety  glasses  or  safety  sunglasses,  and  hard  hats,  all  of  which  should  be  worn 
whenever  such  equipment  is  present.  Personnel  should  at  all  times  be  aware  of  the  location 
and  operation  of  heavy  equipment,  and  take  precautions  to  avoid  getting  in  the  way  of  their 
operation.  High  visibility  vests  may  be  appropriate  in  open  areas  subject  to  heavy  equipment 
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traffic.  When  approaching  the  operator  of  any  heavy  equipment,  be  sure  to  make  and  maintain 
a clear  line-of-sight  contact. 

3.1.2  Trenching/Excavation 

Trenches  and  excavations  may  pose  a physical  hazard  to  Site  personnel  during  the  collection  of 
samples  for  geotechnical  and/or  laboratory  analysis  or  other  field  work  activities.  All  trenching 
and  excavation  work  shall  comply  with  the  requirements  of  29  CFR  1926,  Subpart  P.  No  worker 
shall  enter  an  excavation  without  ensuring  that  the  excavation  and  procedures  comply  with  29 
CFR  1926.  The  contractor  shall  train  any  personnel  that  may  enter  an  excavation  in  safe 
practices.  Some  requirements  for  safe  trenching  are: 

□ Whenever  possible  workers  will  not  go  into  trenches  or  excavations. 

□ Any  excavations  and/or  trenches  exceeding  five  (5)  feet  in  depth  and  in  which  personnel 
may  be  entering  must  be  sloped,  shored,  braced  or  otherwise  supported.  Sloping  angles 
and/or  shoring/bracing  requirements  shall  be  determined  after  an  inspection  of  the  soils  and 
conditions  by  a competent  individual.  The  water  content  of  the  soil,  the  soil  type,  the  degree 
of  compaction,  superimposed  loads  and  vibration  can  effect  the  stability  of  a trench 
excavation.  Support  systems  shall  be  planned  and  designed  by  a qualified  person. 

□ Excavations  and  trenches  will  be  inspected  by  a competent  person  before  workers  enter 
them.  Furthermore,  daily  inspections  shall  be  made  and  trenches  shall  be  reinspected  after 
every  rainstorm  or  other  hazard-increasing  event. 

□ Excavated  materials  (spoils)  shall  be  stored  at  least  two  feet  or  more  from  the  edge  of  the 
excavation,  or  otherwise  retained,  in  order  to  prevent  this  material  from  falling  into  the 
excavation. 

□ In  locations  where  oxygen  deficiency  or  hazardous  gaseous  conditions  are  possible,  air  in 
the  excavation  or  trench  shall  be  tested.  Controls  shall  be  established  to  assure  acceptable 
atmospheric  conditions.  When  flammable  gases  are  present,  adequate  ventilation  shall  be 
provided  or  sources  of  ignition  shall  be  eliminated.  Attended  emergency  rescue  equipment, 
such  as  breathing  apparatus,  a safety  harness  and  line,  basket  stretcher,  etc.,  should  be 
easily  available  where  adverse  atmospheric  conditions  may  exist  or  develop  in  an 
excavation  or  trench.  A log  of  all  test  results  shall  be  maintained. 

□ When  employees  are  required  to  be  in  trenches  four  feet  deep  or  more,  an  adequate  means 
of  exit,  such  as  a ladder  or  steps,  will  be  provided  and  located  no  more  than  25  feet  from 
any  work  area. 

3.1.3  Cold  Stress 

Personnel  working  outdoors  in  low  temperatures,  especially  at  or  below  40°  Fahrenheit  (F),  wet 
conditions,  wind  speed  5 miles  per  hour  or  higher,  lack  of  water,  previous  cold  injuries,  use  of 
tobacco,  fatigue  and  low  activity  are  subject  to  cold  stress.  Exposure  to  extreme  cold  for  a short 
time  causes  severe  injury  to  the  surface  of  the  body.  Areas  of  the  body  which  have  high  surface 
area-to-volume  ratio  such  as  fingers,  toes,  feet  and  ears  are  the  most  susceptible. 
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Two  factors  influence  the  development  of  a cold  injury:  ambient  temperature  and  the  velocity  of 
the  wind.  Wind  chill  is  used  to  describe  the  chilling  effect  of  moving  air  in  combination  with  low 
temperature.  A wind  chill  chart  is  shown  in  HASP  Attachment  4. 

Frostbite 

Local  injury  resulting  from  cold  is  included  in  the  generic  term  frostbite.  Frostbite  of  the 
extremities  can  be  categorized  as: 

□ "Frost  nip  or  incipient  frostbite"  which  is  characterized  by  sudden  whitening  of  skin; 

□ "Superficial  frostbite"  which  is  characterized  by  skin  with  a waxy  or  white  appearance  and  is 
firm  to  the  touch,  but  tissue  beneath  is  resilient;  and 

□ "Deep  frostbite"  which  is  characterized  by  tissues  that  are  cold,  pale,  and  solid. 

Hypothermia 

Hypothermia  is  most  likely  at  very  cold  temperatures  but  it  can  occur  even  at  cool  temperatures 
if  an  individual  becomes  chilled  from  rain  or  sweat.  Systemic  hypothermia  is  caused  by 
exposure  to  freezing  or  rapidly  dropping  temperature.  Its  symptoms  are  usually  exhibited  in  five 
stages: 

□ Shivering,  exhaustion; 

□ Apathy,  listlessness,  sleepiness,  and  (sometimes)  rapid  cooling  of  the  body  to  less  than  95° 

F; 

□ Unconsciousness,  glassy  stare,  slow  pulse,  and  respiratory  rate; 

□ Freezing  of  the  extremities;  and 

□ Death. 

Field  activities  shall  be  terminated  by  the  Health  and  Safety  Officer  or  Field  Supervisor  if  initial 
signs  of  frostbite  or  hypothermia  exist  and  activities  may  be  terminated  if  equivalent  wind  chill 
temperature  is  below  0°  F.  All  affected  personnel  shall  be  kept  warm  and  receive  immediate 
medical  care. 

Additional  notes  to  remember: 

□ Do  not  rub  the  frostbitten  part; 

□ Do  not  use  ice,  snow,  gasoline  or  anything  cold  on  the  frostbitten  area; 

□ Do  not  use  heat  lamps  or  hot  water  bottles  to  rewarm  the  part;  and 

□ Give  a warm  drink  - not  coffee,  tea,  or  alcohol. 
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3.1.4  Heat  Stress 

When  personnel  are  working  in  hot  environments,  the  Field  Supervisor  and  all  field  personnel 
should  be  trained  to  recognize  the  symptoms  of  heat  stress  and  provide  initial  first  aid  treatment 
if  required  until  more  qualified  personnel  take  over.  Heat  stress  occurs  when  the  rate  of  heat 
gain  is  greater  than  the  body's  ability  to  remove  it.  It  is  important  to  understand  the  factors  that 
cause  overheating  and  mechanisms  to  control  those  factors.  A heat  stress  education  poster  is 
included  as  HASP  Attachment  5. 

Heating  of  the  body  occurs  from  three  sources: 

□ Radiant  heating  from  heat  sources  or  sunlight; 

□ Convective  heating  from  contact  with  a warmer  object  or  liquid;  and 

□ Metabolic  heating  caused  by  activity. 

Cooling  occurs  through  three  mechanisms: 

□ Respiration:  Exhaled  air  is  warm.  As  the  body  overheats,  respiration  becomes  more  rapid; 

□ Radiation:  Heat  is  released  at  the  surface  of  the  skin.  As  the  body  overheats,  the  surficial 
blood  vessels  dilate  and  allow  more  heat  to  be  lost;  and 

□ Evaporation:  Perspiration  is  released  to  the  skin  surface  and  evaporates.  The  skin  is 

cooled  by  evaporative  cooling. 

Employee  Education 

Heat  stress  symptoms  and  treatment  are  described  in  Table  2. 
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Table  2:  Heat  Stress  Symptoms  and  Treatment 


CONDITION 

COMMON  SYMPTOMS 

TREATMENT 

Slightly  elevated  body  temperature 

Body  temperature  between  99  and 

101°  F 

Headache 

Drink  cool  fluids.  Rest  in  cool  place 
until  temperature  and  pulse  are  below 
99°  F and  110  beats  per  minute 
respectively. 

Heat  rash 

Rash  mainly  on  back 

Shower  at  the  end  of  the  shift. 
Observe  for  signs  of  heat  exhaustion. 

Heat  cramps 

Muscle  cramps  or  twitching  often 
starting  in  abdominal  area. 

Pain  in  hands,  feet  and  abdominal 
areas. 

Remove  from  field  work.  Take  off  PPE. 
Encourage  consumption  of  cool  fluids 
designed  to  replenish  electrolytes  (e.g., 
Gatorade).  Observe  for  signs  of  heat 
exhaustion. 

Heat  exhaustion 

Body  temperature  between  99  and 
102°  F 

Headache,  weakness 

Elevated  pulse 
Profuse  sweating 

Pale  skin 

Cool  wet/clammy  skin 

Lethargic 

Nausea 

Dizziness 

Act  immediately.  Remove  to  a cool 
shaded  area.  Take  off  PPE.  Drink  cool 
fluids,  about  a cup  every  15  minutes 
unless  sick  to  the  stomach. 

Spray  with  a cool  mist  of  water  or  apply 
wet  cloth  to  skin.  Treat  as  a medical 
emergency  if  the  person  does  not  feel 
better  in  a few  minutes.  No  field  work 
for  at  least  48  hours. 

Heat  stroke 

LIFE  THREATENING 

Temperature  greater  than  102°  F 
Hot,  dry  pale  skin  with  no  sweating 
Flushed  skin 

Irritability,  confusion,  seizures, 

unconsciousness. 

Rapid  pulse 

Treat  as  a medical  emergency. 
Remove  from  field  work.  Remove 
PPE.  Spray  with  a cool  water  mist,  or 
apply  cool  wet  cloth  to  skin,  not  cold 
water.  Place  ice  packs  under  armpits 
and  groin  area  until  emergency  medical 
services  arrive.  Written  release  from 
doctor  required  to  return  to  work. 

Effects  of  PPE 

Heat  stress  may  occur  with  or  without  the  use  of  PPE.  PPE  adds  layers  of  clothing  that  insulate 
the  wearer  from  cooling  air.  Chemical  protective  clothing  generally  has  a vapor  barrier  to  keep 
out  chemical  vapors.  The  vapor  barrier  also  prevents  evaporative  cooling  of  perspiration.  In 
short,  PPE  increases  the  heat  stress  on  workers. 

Practical  Methods  to  Reduce  Heat  Stress 

These  methods  will  be  discussed  during  safety  meetings: 

□ Become  acclimated  to  heat  for  several  days  whenever  possible.  Plan  work  in  the  cooler 
portions  of  the  day.  Early  morning  hours  and  evening  hours  are  cooler. 
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□ Perform  Site  preparations  before  the  field  team  dresses  out.  Instrument  calibrations, 
equipment  preparation,  and  planning  for  the  work  day,  etc.,  should  be  performed  before 
dressing  in  PPE. 

□ Take  frequent  breaks  and  consume  at  least  one  pint  of  cool  fluid  every  hour.  Replenish 
electrolytes  through  the  consumption  of  diluted  drinks.  The  body  loses  more  water  than 
electrolytes.  Concentrated  salt,  electrolyte,  or  juices  can  increase  susceptibility  to  heat 
stress. 

□ Avoid  beverages  with  caffeine,  which  make  the  body  lose  water  and  increase  risk  for  heat 
illnesses. 

Occupational  Exposure  Standards 

The  EPA  and  the  ACGIH  have  published  heat  stress  monitoring  recommendations.  The  EPA 
recommends  heat-stress  monitoring  at  temperatures  above  70°  F when  chemical  PPE  is  used. 

The  tabulated  information  assumes  that  no  chemical  PPE  is  being  worn.  Since  chemical  PPE 
tends  to  increase  heat  stress,  ACGIH  has  published  correction  factors  in  the  same  standard. 
OSHA  enforces  the  ACGIH  recommendation. 

3.1.5  Weather 

It  is  a Formation  Environmental  policy  that  field  work  be  conducted  under  safe  conditions.  Rain, 
snow  and/or  high  wind  conditions  may  occur  during  the  time  period  of  a scheduled  work  activity. 

Protective  clothing  for  wet  conditions  will  be  utilized  as  necessary.  Heavy  rains,  high  winds  or 
other  weather  conditions  may  result  in  the  cessation  of  Site  activities,  at  the  discretion  of  the 
Project  Manager  or  Field  Supervisor. 

Outdoor  operations  will  be  suspended  when  lightning  is  within  a 15  second  count  of  the  Site 
(i.e.,  the  time  difference  between  seeing  a lightning  strike  and  hearing  the  sound).  High  profile 
equipment  operation,  such  as  drill  rigs,  shall  be  suspended  when  lightning  is  within  30  seconds 
of  the  Site.  Equipment  operators  shall  stop  their  equipment  and  park  it  safely  before  heading  for 
shelter.  No  personnel  will  be  left  on  the  ground  in  an  exposed  location.  Preferred  shelter  during 
thunderstorms  is  a permanent  building.  Personnel  may  also  take  shelter  in  trailers  or  low  profile 
rubber  tired  equipment  (e.g.,  pickups).  Avoid  driving  pickups  or  any  other  equipment,  except  to 
help  evacuate  personnel. 

Thunderstorms  always  have  the  potential  for  down  bursts  and  hail.  Weather  forecasts  should 
be  monitored  frequently  for  changing  weather  conditions.  Work  may  resume  after  a 30  minute 
period  without  lightning  occurring  within  the  15  or  30  second  count  specified. 

The  Field  Supervisor  will  ensure  that  a dedicated  watch  is  posted  during  periods  of  tornado 
watch  or  warning.  Personnel  will  be  evacuated  to  permanent  structure  when  necessary.  During 
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tornado  warnings,  refuge  should  be  sought  in  buildings  under  archways,  tables  or  in  closets 
below  ground  level  or  on  the  main  floors.  If  the  tornado  is  too  close  to  evacuate  to  a permanent 
structure,  refuge  should  be  sought  in  low  areas  such  as  ditches. 

Extra  care  must  be  taken  by  Site  workers  during  snowy  weather.  Adequate  protective  clothing 
must  be  donned.  Site  workers  must  be  allowed  rest  periods  in  warm  shelters  at  regular 
intervals.  Vehicle  speeds  on  Site  will  be  limited  to  below  10  mph  during  snowy  conditions.  All 
work  shall  be  suspended  under  blizzard  conditions  and  Site  workers  shall  immediately  seek 
warm,  sturdy  shelters,  such  as  buildings. 

3.1.6  Noise 

Personnel  working  around  large  construction  equipment  and  loud,  congested  areas  can  be 
exposed  to  excessive  noise  causing  temporary  or  permanent  damage  to  hearing.  The  effects  of 
noise  can  include: 

□ workers  being  startled,  annoyed,  or  distracted; 

□ physical  damage  to  the  ear;  and 

□ impediment  to  communication  that  may  increase  potential  hazards. 

All  personnel  shall  wear  hearing-protective  devices  (i.e.,  either  ear  plugs  or  muffs)  when  noise 
levels  interfere  with  normal  speech.  Hand  signals  will  be  established  by  on-Site  personnel,  as 
appropriate,  to  facilitate  communications  while  involved  in  high-noise  activities. 

3.1.7  Dangerous  Animals,  Insects,  and  Plants 

The  Mayflower  Tailings  Impoundments  are  in  a high-altitude,  mountainous  setting.  In  warm 
months,  workers  must  be  prepared  for  mosquitoes,  ticks,  chiggers,  yellow  jackets  and  other 
insects,  and  for  snakes.  At  the  end  of  the  workday,  workers  should  check  their  legs  and  scalp 
for  ticks  or  other  insects. 

Animal  bites  and  insect  stings  are  usually  nuisances  (i.e.,  localized  swelling,  itching,  and  minor 
pain)  that  can  be  handled  with  first-aid  treatments.  The  bites  of  certain  snakes  and  spiders 
contain  sufficient  poison  to  warrant  medical  attention.  There  are  diseases  that  can  be 
transmitted  by  insect  and  animal  bites.  Examples  are  Lyme  disease  (tick),  rabies  (mainly  dogs, 
skunks  and  foxes),  malaria,  and  equine  encephalitis  (mosquito).  The  greatest  hazard  and  most 
common  cause  of  fatalities  from  animal  bites,  particularly  from  bees,  wasps,  and  spiders,  is  a 
sensitivity  reaction.  Anaphylactic  shock  due  to  stings  can  lead  to  severe  reactions  in  the 
circulatory,  respiratory,  and  central  nervous  systems,  which  can  also  result  in  death. 

The  project  Site  is  located  in  geographic  area  where  Lyme  disease  and  rabies  are  possible. 
Lyme  disease  is  spread  primarily  by  a very  small  tick  - the  deer  tick.  It  can  be  found  near 
wooded  areas,  tall  grass  and  brush.  Although  the  disease  is  rarely  fatal,  it  can  cause  flu-like 

S:\Jobs\065-001_Sunnyside_Gold\Work  Plan\Appendix  D - HASP\HASP_DRAFT_final.doc 


1-13 


1778884 


ED  000552  00027543-00208 


Health  and  Safety  Plan 
Mayflower  Tailings  Impoundment 


May  2015 


symptoms,  arthritis,  heart  arrhythmias,  facial  palsy,  severe  headaches,  and  loss  of  sensation. 
Protection  against  the  tick  consists  of  wearing  clothing  that  covers  the  whole  body,  tucking  pant 
legs  into  boots  or  socks  and  tucking  a long-sleeve  shirt  into  pants.  A white  Tyvek  is 
recommended  for  protection.  Use  of  repellents  containing  DEET  is  also  effective.  It  is  also 
important  to  frequently  check  for  the  ticks,  which  are  about  the  size  of  a period  on  this  page. 
Some  warning  signs  include  a “bull’s  eye”  rash  that  may  appear  days  to  weeks  after  the  bite,  flu- 
like symptoms,  swelling  and  pain  in  joints  and,  less  common,  heart  arrhythmia,  weakness  in 
legs,  facial  paralysis  and  numbness.  If  employees  feel  they  may  have  contracted  the  disease, 
they  must  notify  the  Health  and  Safety  Officer. 

The  most  dangerous  toxic  effects  from  plants  are  due  to  ingestion  of  nuts,  fruits,  or  leaves. 
Consequently,  personnel  are  prohibited  from  eating  any  fruits,  nuts,  or  other  plant  material, 
which  may  grow  on  the  Site.  Of  more  concern  to  response  personnel  are  certain  plants 
including  poison  ivy,  poison  oak,  and  poison  sumac,  which  produce  adverse  effects  from  direct 
contact.  The  usual  effect  is  dermatitis,  an  inflammation  of  the  skin.  The  protective  clothing  and 
decontamination  procedures  used  for  chemicals  reduce  the  exposure  risk  to  the  plant  toxins. 
Cleaning  the  skin  thoroughly  with  soap  and  warm  water  immediately  after  contact  will  reduce 
risk. 

3.1.8  Manual  Lifting 

Activities  may  require  personnel  to  move  large,  heavy  objects  by  hand.  The  human  body  is 
subject  to  severe  damage  in  the  forms  of  back  injury  and  hernia  if  caution  is  not  observed  when 
handling,  lifting,  or  moving  large  heavy  objects. 

General  Rules: 

□ Get  a good  footing; 

□ Place  feet  about  one  shoulder  width  apart; 

□ Bend  at  knees  to  grasp  weight; 

□ Keep  the  back  straight;  and 

□ Get  a good  hold. 

3.1.9  Slip,  Trip,  and  Fall  Hazards 

Protection  from  slip,  trip  and  fall  hazards  will  be  provided  through  standard  safety  procedures 
including  good  housekeeping.  Removing  equipment  and  debris,  and  taking  general  precautions 
during  Site  operations  will  be  standard  operating  procedures.  Workers  will  be  apprised  of  any 
potential  trip  hazards  through  regularly  scheduled  health  and  safety  meetings.  Whenever 
possible,  trip  and  fall  hazards  will  be  eliminated  or  clearly  identified  with  yellow  “caution”  tape. 
Impalement  hazards  to  workers  will  be  neutralized  as  soon  as  they  are  identified. 
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3.1.10  Proximity  to  Water 

Field  activities  on  or  near  ponds,  fast-moving  streams,  or  other  surface  waters  pose  a potential 
drowning  hazard.  The  hazard  is  addressed  in  29  CFR  1926.106:  “Employees  working  over  or 
near  water,  where  the  danger  of  drowning  exists,  shall  be  provided  with  U.S.  Coast  Guard- 
approved  life  jackets  or  buoyant  work  vests.”  Workers  working  over  water  in  boats  will  be 
required  to  don  a life  vest.  Workers  working  near  water  will  not  be  required  to  wear  life  vests; 
however,  life  vests  will  be  available  within  50  feet  of  the  work  activity.  Procedures  specified  in 
the  JSA  (see  HASP  Attachment  3)  will  be  followed  for  work  in  and  around  water. 

3.1.11  Overhead  Utilities 

Before  Site  activities  begin,  all  overhead  utilities  will  be  identified  and  field  verified.  As 
necessary,  utilities  will  be  deactivated,  or  operational  procedures  and  project  logistics  will  be 
established  to  avoid  overhead  lines.  This  will  be  the  responsibility  of  the  Field  Supervisor.  The 
contractor(s)  will  be  responsible  for  operation  of  equipment  in  a safe  manner  and  follow  the 
relevant  regulations  of  29  CFR  1926.952.  These  regulations  include,  but  are  not  limited  to: 

□ All  electrical  equipment  shall  be  de-energized; 

□ Assume  that  all  overhead  lines  are  energized  unless  de-energized  by  the  person  owning  the 
line  or  the  electrical  utility  authorities  indicate  that  it  is  not  an  energized  line  and  it  has  been 
visibly  grounded. 

□ No  hoisted  loads  shall  be  left  unattended. 

These  regulations  require  all  operating  equipment  maintain  minimum  safe  operating  distances 
from  overhead  power  transmission  lines  as  given  in  29  CFR  1926.950  (Table  3). 


Table  3:  Minimum  Safe  Working  Distances  (Alternating  Current) 


Voltage  Range  (phase  to  phase) 

Minimum  Working  and  Clear  Hot  Stick  Distance 

(kilovolt) 

(Stick  Distance) 

2.1  to  15 

2 feet  0 inches 

15.1  to  35 

2 feet  4 inches 

35.1  to  46 

2 feet  6 inches 

46.1  to  72.5 

3 feet  0 inches 

72.6  to  121 

3 feet  4 inches 

138  to  145 

3 feet  6 inches 

161  to  169 

3 feet  8 inches 

230  to  242 

5 feet  0 inches 

345  to  363 

7 feet  0 inches1 

500  to  552 

1 1 feet  0 inches1 

700  to  765 

15  feet  0 inches1 
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The  deactivation  of  utilities,  when  necessary,  should  be  certified  by  the  proper  utility  company 
personnel  and  the  certification  record  retained. 

3.1.12  Underground  Utilities 

Before  excavation  activities  begin,  all  utilities  (i.e.,  electricity,  natural  gas  lines,  water  lines, 
sewer  lines,  etc.)  should  be  identified  and  deactivated  as  needed.  The  location  of  field  work 
should  be  adjusted  to  avoid  active  underground  utilities,  if  possible.  The  deactivation  of  utilities, 
when  necessary,  should  be  certified  by  the  proper  utility  company  personnel  and  the 
certification  record  retained.  Location  of  the  utilities  and  any  deactivation  will  be  the 
responsibility  of  the  Field  Supervisor. 

3.1.13  Fire  Prevention 

Fire  extinguishers  shall  be  provided  in  the  field  vehicle  and  shall  be  available  on-Site.  All 
extinguishers  will  be  inspected,  serviced,  and  maintained.  Inspections  shall  be  recorded  on  the 
inspection  tag  attached  to  each  extinguisher. 

3.1.14  Traffic 

Vehicle  traffic  will  maintain  a safe  speed  while  operating  on  Site.  Occupants  of  any  vehicle  shall 
wear  seatbelts  at  all  times.  Vehicles  and  equipment  will  be  equipped  with  the  safety  procedures 
outlined  in  30  CFR  Subparts  H and  M and,  as  applicable,  29  CFR  1926.601.  Precautions  will 
be  made  to  warn  foot  traffic  or  other  vehicles  as  necessary. 

3.2  Chemical  Hazards 

Potential  chemical  hazards  related  to  field  sampling  activities  are  relatively  minor.  The  data 
collection  activities  will  include  sampling  of  both  surface  water  and  groundwater,  soil,  and 
possibly  vegetation,  and  biota  that  may  contain  elevated  concentrations  of  metals. 

Results  from  previous  sampling  performed  at  the  Site  indicate  that  contaminant  hazards  may  be 
encountered  at  the  Site  during  field  activities.  In  general,  chemical  substances  in  gaseous, 
liquid,  or  solid  form  can  enter  the  unprotected  worker  by  inhalation,  skin  absorption,  ingestion,  or 
through  a puncture  wound  (injection).  A contaminant  can  cause  damage  at  the  point  of  contact 
or  can  act  systemically  in  different  parts  of  the  body. 

In  general,  chemical  exposure  by  inhalation  is  a concern  since  the  lungs  are  extremely 
vulnerable  to  chemical  agents.  In  addition,  substances  can  pass  through  lung  tissue  into  the 
bloodstream  and  onto  other  susceptible  areas  of  the  body.  Since  some  toxic  chemicals  are  not 
detectable  by  human  senses,  their  toxic  effects  may  not  produce  any  immediate  symptoms. 
Respiratory  protection  is  therefore  extremely  important  if  there  is  a possibility  that  the  worksite 
atmosphere  may  contain  such  hazardous  substances. 
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The  skin  and  eyes  also  represent  important  routes  of  exposure.  Some  chemicals  directly  affect 
the  skin,  while  others  may  pass  through  the  skin  into  the  bloodstream  where  they  can  be 
transported  to  other  vulnerable  organs.  Skin  absorption  is  enhanced  by  abrasions,  cuts,  heat, 
and  moisture.  The  eye  is  particularly  vulnerable  because  airborne  chemicals  can  dissolve  on  its 
moist  surface  and  be  carried  to  the  rest  of  the  body  via  capillaries  located  very  close  to  the 
surface  of  the  eye.  Protection  against  skin  and  eye  contact  may  be  provided  by: 

□ Wearing  protective  equipment  (i.e.,  Tyvek  coverall  suits); 

□ Wearing  protective  safety  glasses  or  goggles; 

□ Avoiding  the  use  of  contact  lenses  in  contaminated  atmospheres  since  they  may  trap 
chemicals  against  the  eye  surface; 

□ Keeping  hands  away  from  the  face;  and 

□ Minimizing  contact  with  liquid  and  solid  chemicals. 

Inadvertent  ingestion  can  occur  as  a result  of  personal  habits  such  as  chewing  gum  or  tobacco, 
drinking,  eating,  smoking  cigarettes,  and  applying  cosmetics.  These  practices  may  provide  a 
route  of  entry  for  chemicals  and  are  restricted. 


Zinc  Exposure  Limits  and  Health  Effects 

Permissible  Exposure  Limit  (PEL)  - 5 mg/m3  (8  hour  workday) 

The  PEL  is  the  maximum  average  time  weighted  concentration  of  a substance  that  a 
worker  can  be  exposed  to  over  a workday. 


Action  Level  - 2.5  mg/m3  (8  hour  workday) 

OSHA  does  not  at  this  time  have  a specific  action  level  for  zinc.  Thus  the  action  level  is 
half  the  PEL.  The  action  level  is  a time  weighted  average  that  indicates  the  level  at 
which  medical  surveillance  or  increased  industrial  hygiene  monitoring  is  required  for  a 
given  substance. 

Threshold  limit  value  (TLV)  - 2 mg/m3 

The  TLV  is  a time-weighted  average  concentration  for  a normal  8-hour  workday  or  40- 
hour  workweek  to  which  nearly  all  workers  may  be  repeatedly  exposed. 

Exposure  to  zinc  in  dust  can  result  in  headache,  fever,  weakness  and  sore  throat.  As  described 
above,  zinc  is  present  in  seep  and  river  water  and  inhalation  is  not  expected  to  be  a significant 
pathway.  Additional  information  on  health  effects  from  exposure  to  zinc  is  provided  in  HASP 
Attachment  6. 
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Threshold  Limit  Values-Time  Weighted  Average  (TLV-TWA)  values  are  the  time-weighted 
average  concentration  for  a normal  10-hour  workday  and  a 40-hour  workweek,  to  which  nearly 
all  workers  may  be  repeatedly  exposed,  day  after  day,  without  adverse  effect.  Threshold  Limit 
Value-Short  Term  Exposure  Limit  (TLV-STEL)  values  are  the  concentrations  to  which  workers 
can  be  exposed  intermittently  for  short  periods  of  time  (15  minutes  or  less)  without  suffering 
from:  1)  irritation;  2)  chronic  or  irreversible  tissue  damage;  or  3)  narcosis  of  sufficient  degree  to 
increase  the  likelihood  of  accidental  injury,  impair  self-rescue  or  materially  reduce  work 
efficiency,  and  provided  that  the  daily  TLV-TWA  is  not  exceeded.  TLV-TWAs  are  established  by 
the  American  Conference  on  Governmental  Industrial  Hygienists  (ACGIH,  1995)  and  provide 
the  basis  for  safety  regulations  of  OSHA.  The  Immediately  Dangerous  to  Life  and  Health  (IDLH) 
limit  (OSHA)  is  defined  as  an  atmosphere  that  poses  an  immediate  threat  to  life,  would  cause 
irreversible  adverse  health  effects,  or  would  impair  an  individual’s  ability  to  escape  from  a 
dangerous  atmosphere. 

Other  contaminants  may  be  encountered  during  the  course  of  the  Site  activities.  If  unusual 
odors  or  conditions  are  encountered,  personnel  should  suspend  work  activities  and  contact  the 
Field  Supervisor  for  guidance  before  proceeding. 

3.2.1  General  Precautions 

If  signs  of  contamination  different  from  those  addressed  in  this  HASP  are  encountered,  such  as 
visible  soil  stains  or  unusual  odors,  stop  all  work  in  the  area,  barricade  or  otherwise  isolate  the 
area,  and  immediately  contact  the  Project  Manager.  Protection  of  worker  health  and  safety 
shall  be  the  first  priority.  Continuation  of  work  in  the  area  and  the  amount  of  additional  personal 
protective  equipment,  if  any,  shall  be  determined  by  the  Project  Manager.  Other  precautions  to 
be  undertaken  to  provide  a safe  work  place  on  this  project  where  the  potential  for  chemical 
exposure  may  exist  include: 

□ No  smoking,  eating,  or  drinking  in  areas  where  contaminants  may  be  present. 
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4.0  PERSONNEL  TRAINING  REQUIREMENTS 

Prior  to  initiation  of  Site  activities,  all  Formation  Environmental  field  personnel  shall  have 
completed  a 40  hour  Hazardous  Materials  Health  and  Safety  Course  and  8-hour  annual 
refresher  course(s),  as  appropriate.  All  field  personnel  shall  have  a minimum  of  three  days  of 
actual  field  experience  under  the  direct  supervision  of  a trained,  experienced  supervisor. 

Compliance  with  sample  collection  Standard  Operating  Procedures  (SOPs),  as  provided  in  the 
Field  Sampling  Plan,  is  required  for  all  personnel  performing  assigned  tasks.  In  addition,  as 
applicable,  JSA  (Job  Safety  Analysis)  documents  (see  HASP  Attachment  3)  are  a tool  to  help 
workers  identify  potential  hazards  and  safe  work  practices  to  address  those  hazards,  thereby, 
avoiding  accidents. 

The  Field  Supervisor  shall  have  completed  at  least  eight  additional  hours  of  specialized 
supervisor  training  as  per  29  CFR  1910.120  (e)(4).  All  courses  shall  have  been  conducted  by  a 
qualified  trainer  as  specified  in  29  CFR  1910.120  (e)(5).  These  courses  should  cover  chemical 
hazards,  hazard  recognition,  hazard  assessment  and  personal  protective  equipment.  If 
necessary,  the  Site  Health  and  Safety  Officer  will  have  been  trained  in  standard  first  aid 
measures  and  CPR. 

All  personnel  who  may  participate  in  the  Site  activities  shall  be  required  to  have  completed 
appropriate  training  as  specified  in  29  CFR  1910.120  (e)(3).  The  supervisor-training 
requirement  may  also  apply  to  the  contractor  supervisors.  If  needed,  the  contractor  shall 
provide  copies  of  written  certificates  documenting  said  training.  Copies  of  training  certificates 
for  on-site  personnel  will  be  kept  at  the  Site  in  the  possession  of  the  Field  Supervisor. 

Prior  to  the  initiation  of  each  phase  of  field  work,  all  personnel  and  contractors  who  will 
participate  in  the  work  shall  attend  a pre-entry  briefing.  The  pre-entry  briefing  will  review 
information  contained  in  this  HASP,  including: 

□ Names  of  personnel  responsible  for  Site  safety  and  health; 

□ Safety  and  health  concerns,  including  physical  and  chemical  hazards  present  at  the  Site; 

□ Use  of  personal  protective  equipment; 

□ Work  practices  by  which  the  employee  can  minimize  risks  from  hazards; 

□ Engineering  controls  and  safe  use  of  equipment  on  Site; 

□ Medical  surveillance  requirements,  including  recognition  of  symptoms  and  signs  which  might 
indicate  overexposure  to  hazards; 

□ Site  control  measures; 

□ Site  decontamination  procedures; 

□ Emergency  response  procedures;  and 
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□ Spill  containment  procedures. 

In  addition,  all  persons  participating  in  field  activities  shall  be  required  to  read  this  HASP. 
Information  discussed  at  the  pre-entry  briefing  will  be  reinforced,  in  turn,  during  tailgate  safety 
meetings  (see  below).  Additional  pre-entry  briefings  may  be  required  for  additional  phases  of 
work  or  if  new  personnel  are  assigned  to  the  project. 

Tailgate  safety  meetings  will  be  conducted  as  necessary,  or  whenever  new  personnel  arrive 
and/or  when  a unique  work  assignment  warrants  employee  training.  Tailgate  safety  meetings 
will  be  conducted  by  the  Field  Supervisor.  These  meetings  will  cover  the  projected  work  for  the 
day  or  the  specific  task  and  will  review  and  reinforce  good  safe  work  practices  (e.g.,  proper 
protective  clothing,  effective  deterrents  of  heat  stress,  etc.).  Information  discussed  at  the 
tailgate  safety  meetings  may  be  revised  and  updated,  based  on  any  new  data  obtained 
pertaining  to  Site  characterization  and  analyses.  The  Daily  Pre-Work/Job  Site  Assessment  form 
is  provided  as  HASP  Attachment  2. 
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5.0  PERSONAL  PROTECTIVE  EQUIPMENT 

5.1  Personal  Protective  Equipment  Levels 

The  following  sections  describe  the  anticipated  levels  of  personal  protection  for  field  work  at  the 
Site.  These  levels  are  based  upon  the  physical  and  chemical  hazards  at  the  Site,  and  previous 
experience  at  similar  locations  with  similar  chemicals  of  potential  concern. 

The  following  minimum  PPE  requirements  will  apply: 

□ Workers  engaged  in  the  active  large-scale  excavation  or  grading  (drilling  oversight 
personnel,  grader  operators,  ground  crew/spotters,  and  dozer  operators)  will  wear  Level  D 
protection. 

□ Workers  engaged  in  water,  soil,  and/or  biota  sampling  activities  will  wear  modified  Level  D 
protection. 

□ Support  workers  (supervisors,  observers  etc.)  will  wear  Level  D protection. 

The  level  of  personal  protection  worn  by  field  personnel  will  be  defined,  controlled,  and 
implemented  by  the  Field  Supervisor.  Protection  may  be  upgraded  or  downgraded  by  the 
Project  Manager,  as  deemed  necessary  throughout  the  project.  Required  PPE  items  include 
the  following:  hardhats,  hard-toed  boots,  safety  glasses,  and  hearing  protection.  Additional 
safety  items  to  be  maintained  in  each  vehicle  include,  but  are  not  limited  to:  chock  block,  2-way 
radio,  lights/flags,  cones,  spill  kit,  fire  extinguisher,  and  first  aid  kit.  Other  PPE  and  safety  items 
may  be  required  depending  on  conditions  and  safety  procedures  specified  by  the  mine. 

5.1.1  Level  C Personal  Protection 

□ Disposable  Tyvek®  coveralls  (exchanged  when  heavily  soiled  or  after  breaks,  at  least  once 
per  work  day); 

□ Work  gloves  (disposable  nitrile  or  cotton,  depending  on  task); 

□ Approved  NIOSH  safety  hard-toe  work  boots  (conforming  to  ANSI  Standard  Z 41 .1 ); 

□ Hard  hats  (conforming  to  ANSI  Standard  Z 89.1); 

□ Safety  goggles  (conforming  to  ANSI  Standard  Z 87. 1 ); 

□ Hearing  protection  (when  excessive  noise  is  present);  and 

□ Full-face  or  half-face  respirator  with  a high  efficiency  particulate  air  (HEPA)  cartridge  filter 
(conforming  to  ANSI  Standard  Z 88.2). 

5.1.2  Modified  Level  D Personal  Protection 

Modified  Level  D personal  protective  equipment  may  include  the  following: 

□ Blue  jeans  or  natural  fiber  pants,  long  sleeve  natural  fiber  shirt; 

□ Work  gloves  (disposable  nitrile  or  cotton,  depending  on  task); 
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□ Approved  NIOSH  safety  hard-toe  work  boots  (conforming  to  ANSI  Standard  Z 41.1); 

□ Hard  hat  (conforming  to  ANSI  Standard  Z 89.1); 

□ Safety  glasses  or  sunglasses  (conforming  to  ANSI  Standard  Z 87.1); 

□ Orange  traffic  safety  vest; 

□ Hearing  protection  (when  excessive  noise  greater  than  85  dBa  is  present);  and 

□ Disposable  Tyvek  coveralls  (exchanged  when  heavily  soiled  or  after  breaks,  at  least  once 
per  work  day). 

5.1.3  Level  D Personal  Protection 

Level  D personal  protective  equipment  is  basic  and  includes  the  following: 

□ Blue  jeans  or  natural  fiber  pants,  long  sleeve  natural  fiber  shirt; 

□ Work  gloves; 

□ Approved  NIOSH  safety  hard-toe  work  boots  (conforming  to  ANSI  Standard  Z 41.1);  and 

□ Hard  hat  (conforming  to  ANSI  Standard  Z 89.1). 

□ Safety  glasses  or  sunglasses  (conforming  to  ANSI  Standard  Z 87.1 

5.2  PPE  Deviation/Modification 

Protection  levels  may  be  upgraded,  downgraded,  or  modified  as  deemed  necessary  by  the 
Project  Manager  based  upon  work  task  or  Site-specific,  safety-related  factors  such  as: 

□ When  excessive  noise  levels  exceed  85  dBa; 

□ Change  of  season/weather; 

□ When  temperature  extremes  or  individual  medical  considerations  (i.e.,  heat  stress, 
medication,  etc.)  limit  the  effectiveness  of  PPE;  or 

□ Contaminants  other  than  those  previously  identified  are  encountered. 

5.3  Limitations  of  PPE 

PPE  ensembles  designated  for  use  during  work  tasks  have  been  selected  to  provide  protection 
against  contaminants  at  known  or  anticipated  concentrations  in  soil  or  water  matrices. 
However,  no  protective  garment,  glove,  or  boot  is  chemical-proof,  nor  will  it  afford  protection 
against  all  types  of  chemicals.  Permeation  of  a given  chemical  through  PPE  is  a complex 
process  governed  by  contaminant  concentrations,  environmental  conditions,  physical  condition 
of  the  protective  garment,  and  the  resistance  of  a garment  to  a specific  contaminant.  Chemical 
permeation  may  continue  even  if  a garment  is  resistant  to  a specific  contaminant  and  may 
continue  even  after  the  source  of  contamination  has  been  removed  from  the  garment. 
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In  order  to  obtain  optimum  usage  from  PPE,  the  following  procedures  are  to  be  followed  by  all 
Site  personnel  using  PPE: 

□ When  using  disposable  Tyvek  coveralls,  don  a clean,  new  garment  after  each  rest  break  or 
at  the  beginning  of  each  shift; 

□ Inspect  all  clothing,  gloves,  and  boots  both  prior  to  and  during  use  for: 

□ Imperfect  seams; 

□ Nonuniform  coatings; 

□ Tears;  and 

□ Poorly  functioning  closure. 

□ Inspect  reusable  garments,  boots,  and  gloves  both  prior  to  and  during  use  for: 

□ Visible  signs  of  chemical  permeation; 

□ Swelling; 

□ Discoloration; 

□ Stiffness; 

□ Brittleness; 

□ Cracks; 

□ Any  sign  of  puncture;  and 

□ Any  sign  of  abrasion. 

□ Reusable  gloves,  boots,  or  coveralls  exhibiting  any  of  the  characteristics  listed  above  will  be 
discarded.  PPE  used  in  areas  known  or  suspected  to  exhibit  elevated  concentrations  of 
contaminants  will  not  be  reused  and  will  be  discarded. 

5.4  Donning  of  PPE 

A routine  will  be  established  and  followed  at  the  Site  for  donning  PPE.  The  procedures  will  be 
discussed  in  detail  during  the  Site  safety  meeting  before  starting  the  project  and  briefly  during 
periodic  Site  safety  meetings. 

Before  wearing  any  level  of  PPE,  it  will  be  checked  that  it  is  in  proper  condition  for  the  purpose 
for  which  it  is  intended.  Also,  workers  with  any  minor  injuries  and/or  openings  in  the  skin 
surface,  such  as  cuts  and  scratches,  will  be  attended  to  in  order  to  protect  such  areas  which 
may  potentially  enhance  exposure  effects.  Workers  with  large  cuts,  rashes,  or  other  such  skin 
damage  will  not  be  allowed  to  don  PPE. 

5.5  Medical  Surveillance  Requirements 

Contractors  will  be  required  to  have  medical  surveillance  programs  that  comply  with  29  CFR 
1910.120  (f).  This  program  requires  annual  medical  monitoring  (including  pulmonary  function 
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evaluation)  for  all  field  personnel.  Records  for  this  program  are  kept  in  compliance  with  the 
requirements  of  29  CFR  1910.120.  These  records  include: 

□ The  name  and  social  security  number  of  the  employee; 

□ Physician's  written  opinions,  recommended  limitations,  and  results  of  examinations  and 
tests; 

□ Any  employee  medical  complaints  related  to  exposure  to  hazardous  substances;  and 

□ A copy  of  the  information  provided  to  the  examining  physician  by  the  employee. 


S:\Jobs\065-001_Sunnyside_Gold\Work  Plan\Appendix  D - HASP\HASP_DRAFT_final.doc 


1-24 


1778884 


ED  000552  00027543-00219 


Health  and  Safety  Plan 
Mayflower  Tailings  Impoundment 


May  2015 


6.0  SITE  CONTROL  MEASURES 

The  Site  control  measures  program  is  designed  to  minimize  the  exposure  of  personnel  to 
potentially  hazardous  substances  and/or  situations.  In  this  section,  the  term  “site”  refers  to  the 
immediate  work  area.  This  objective  will  be  accomplished  by  the  establishment  of  work  zones, 
the  proper  decontamination  of  personnel  and  equipment,  and  proper  maintenance  of  safety 
equipment. 

Exclusion  Zone:  The  area  where  contamination  is  either  known  or  likely  to  be  present,  or 
because  of  activity,  will  provide  a potential  to  cause  harm  to  personnel.  Entry  into  the  exclusion 
zone  requires  the  use  of  personal  protective  equipment.  The  exclusion  zone  for  this  work  is  the 
area  in  a 50-foot  radius  from  any  excavating,  demolition,  or  trenching  equipment  and  areas 
where  lining  activities  are  occurring. 

Decontamination  Zone:  Personnel  performing  equipment  decontamination  will  wear  personal 
protective  gear.  Specific  procedures  for  personnel  decontamination  are  outlined  under  Section 
4.8,  Decontamination  Plan.  The  contamination  reduction  zone  will  be  set  up  adjacent  to  each 
exclusion  zone. 

Support  Zone:  The  area  situated  in  clean  areas  near  the  work  areas. 

The  following  general  safe  work  practices  will  apply  during  site  activities: 

□ All  on-site  personnel  and  any  visitors  to  the  site  during  work  activities  described  in  this 
HASP  shall  read  and  sign  this  safety  plan  prior  to  entering  and/or  working  on  the  site.  The 
master  copy  (with  signature  sheet)  of  this  safety  plan  will  be  held  by  the  Health  and  Safety 
Officer. 

□ No  project  personnel  may  be  allowed  on-site  without  the  prior  knowledge  and  consent  of  the 
designated  Field  Supervisor. 

□ Project  personnel  shall  bring  to  the  attention  of  the  Field  Supervisor  or  Health  and  Safety 
Officer  any  unsafe  condition  or  practice  associated  with  on-site  project-related  activities. 

□ Personnel  will  not  eat,  chew  gum  or  tobacco,  smoke,  take  medicine  or  perform  any  other 
practice  that  increases  the  likelihood  of  hand-to-mouth  transfer  of  potentially  hazardous 
substances  from  gloves,  unwashed  hands  or  equipment. 

□ No  one  is  to  carry  "strike-anywhere"  matches  or  cigar/cigarette  lighters. 

□ Personnel  will  stand  upwind  of  all  intrusive  activities  involving  disturbance  of  the  ground 
surface  (e.g.,  drilling). 

□ Dust  control  measures  should  be  instituted  if  visible  dust  is  created  during  excavation  and 
other  on-site  activities  by  moving  all  personnel  upwind  or  laterally  from  the  dust  source,  and 
by  misting  the  dust  source  with  a water  spray. 

□ Hands,  face,  and  all  other  potentially  contaminated  areas  shall  be  thoroughly  cleaned  prior 
to  eating  or  leaving  the  site. 
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First  aid  supplies  and  drinking  water  will  be  located  on-site. 

6.1  Decontamination  Plan 

6.1.1  Personnel  Decontamination 

Decontamination  and  maintenance  of  personal  protective  equipment  is  required  for  proper 
functioning  of  the  equipment.  At  a minimum,  nitrile  gloves  and  Tyvek  coveralls  shall  be 
replaced  daily  or  after  breaks;  if  they  become  damaged,  they  shall  be  replaced  immediately. 

The  decontamination  areas  will  be  established  prior  to  initiation  of  field  activities,  and  the  exact 
decontamination  procedures  will  be  established  at  that  time  based  on  field  conditions,  space 
considerations,  etc.  In  general,  dry  equipment  doffing  procedures  will  be  used  (i.e.,  protective 
equipment  will  be  removed  and  containerized  without  water  washing).  Respiratory  protection 
equipment  will  be  removed  only  after  all  soiled  coveralls  and  gloves  have  been  removed  and 
containerized.  Respirators  will  then  be  removed  and  cleaned  with  soapy  water,  followed  by 
washing  of  hands  and  faces  with  soapy  water.  The  above  decontamination  procedures  apply 
only  to  activities  where  Level  C (if  needed  on  the  project)  and  Modified  Level  D PPE  are 
required  (e.g.,  intrusive  activities).  For  other  activities,  such  as  walk  arounds  or  Site  visits,  a 
less  rigorous  decontamination  procedure  may  be  practiced,  such  as  a thorough  dry  scrubbing  of 
boots,  etc. 

6.1.2  Equipment  Decontamination 

Equipment  decontamination  will  not  be  required  during  the  project,  because  contaminant  levels 
are  low  and  associated  with  spring  and  seep  water. 

6.2  Emergency  Response/Contingency  Plan 

The  required  elements  of  an  emergency  response  plan  as  specified  in  29  CFR  1910.120(1)  are 
listed  below.  As  described  in  the  regulation,  many  of  these  items  primarily  pertain  to  emergency 
responses  at  uncontrolled  hazardous  waste  sites,  and  thus  are  not  entirely  applicable  to  the 
anticipated  Site  activities,  which  do  not  constitute  an  emergency  response  situation.  Any  on- 
Site  contractors  will  be  responsible  for  providing  an  emergency  response  plan  for  their  activities. 
An  explanation  of  how  each  plan  element  will  be  implemented  at  the  Site  is  provided  below: 

1)  Pre-emergency  planning  - This  emergency  response  plan  will  be  provided  to  all 
personnel,  including  contractor  personnel,  working  on  the  Site  during  the 
pre-entry  briefing.  In  addition,  emergency  response  actions  will  be  reviewed  with 
all  personnel  during  the  pre-entry  briefing  and  the  tailgate  safety  meetings. 

2)  Personnel  roles,  lines  of  authority,  and  communication  - The  Field  Supervisor  will 
be  responsible  for  emergency  coordination  at  all  times.  Any  accidents  and/or 
injuries  shall  immediately  be  reported  to  him  or  her.  The  Field  Supervisor  will 
immediately  report  any  accidents  to  the  Project  Manager. 
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3)  Emergency  recognition  and  prevention  - Physical  and  chemical  hazards  at  the 
Site  will  be  reviewed  at  the  pre-entry  briefing  and  the  tailgate  safety  meetings. 

4)  Safe  distances  and  places  of  refuge  - Should  emergency  conditions  arise 
requiring  Site  evacuation,  the  Field  Supervisor  will  notify  all  on-Site  personnel 
immediately  through  the  use  of  hand  signals  and  verbal  instructions. 

5)  Evacuation  routes  and  procedures  - The  Field  Supervisor  will  notify  all  on-Site 
personnel  of  the  need  for  immediate  evacuation.  Site  evacuation  will  be 
performed  in  an  orderly  fashion  under  the  direction  of  the  Field  Supervisor. 

7)  Emergency  decontamination  procedures  - In  the  event  of  a medical  emergency, 
personnel  decontamination  prior  to  medical  treatment  may  be  omitted. 
Whenever  possible,  Formation  personnel  will  accompany  contaminated  victims 
to  the  hospital  to  provide  advice  on  matters  involving  decontamination.  If  on-Site 
first  aid  is  rendered  and  the  victim  does  not  require  transport  to  the  hospital, 
clothing  and  equipment  decontamination  as  described  in  Section  1.8  will  be 
performed  after  first  aid  measures  have  been  performed. 

8)  Emergency  medical  treatment  and  first  aid  - Based  on  the  severity  of  the 
injury/exposure,  additional  medical  treatment  will  be  obtained  as  described  in 
paragraph  9 below. 

9)  Emergency  alerting  and  response  procedures  - The  procedures  listed  below  will 
be  used  in  the  event  of  any  Site  emergency: 

a)  Remove  any  injured  person(s)  from  immediate  danger  and  administer  first 
aid  as  needed. 

b)  The  Field  Supervisor  will  carry  a cell  phone  that  provides  communication 
to  emergency  personnel  (91 1 ).  Field  workers  will  also  carry  cell  phones 
at  all  times  to  allow  contact  with  mine  Field  Supervisor  or  emergency 
personnel.  Any  medical  incidents  are  to  be  reported  to  the  Field 
Supervisor,  and  Project  Manager  immediately. 

c)  The  nearest  medical  facility  is  the  Mercy  Regional  Medical  Center  in 
Durango,  CO.  Driving  directions  to  the  hospital  are  presented  in  Figure 
3. 

d)  Notify  Project  Manager  before  resuming  work. 

10)  Critique  of  response  and  follow-up  - Any  accidents  or  emergency  incidents  shall 
be  reported  to  the  relevant  local,  state  and  federal  agencies  by  Sunnyside 
Gold.  The  report  will  include  a summary  of  the  emergency,  a description  of 
the  conditions  that  led  to  the  emergency,  a review  of  the  response 
actions  implemented  following  the  emergency  and  a discuss  ion  of  steps  that 
might  have  been  taken  to  prevent  a recurrence  of  the  emergency. 
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The  Project  Manager  will  coordinate  with  the  Field  Supervisor,  the  Health 
and  Safety  Officer  and  other  appropriate  Sunnyside  Gold  personnel  on  follow-up 
reporting. 

11)  PPE  and  emergency  equipment  - All  personnel  will  be  required  to  have  complete 
Level  D,  and  Modified  Level  D PPE  ensembles  available  for  use  when  on  Site. 
In  addition,  the  Field  Supervisor  will  have  available  a first  aid  kit,  a fire 
extinguisher  and  possibly  a portable  eyewash  kit. 

6.3  Confined  Space  Entry  Procedures 

No  confined  space  entry  is  anticipated  during  Site  activities. 

6.4  Spill  Containment  Program 

Hazardous  substance  releases  will  be  controlled  and  managed  in  accordance  with  Federal  and 
State  regulations.  Water  from  decontamination  efforts  will  be  contained  and  allowed  to 
evaporate.  A spill  kit  will  be  included  in  each  vehicle  to  facilitate  early  response  actions  to  any 
substance  releases. 

6.5  Hazard  Communication 

The  Hazard  Communication  Act  (29  CFR  1910.1200),  commonly  referred  to  as  the  “Worker 
Right  to  Know  Act”,  was  instituted  by  OSHA  to  reduce  illness  and  injury  caused  by  chemical 
exposure  in  the  workplace. 

Formation  will  inform  its  employees  of  potential  hazards  associated  with  chemicals  brought  to 
the  Site  to  perform  various  field  activities.  The  information  will  be  distributed  in  the  form  of 
Material  Safety  Data  Sheets  (MSDSs).  Copies  of  the  MSDS  for  each  chemical  brought  to  the 
Site  will  remain  on  Site  during  the  period  that  the  chemical  is  being  utilized.  Safe  handling 
practices  and  emergency  first  aid  for  each  chemical  will  be  discussed  during  the  pre-entry 
briefing,  tailgate  safety  meetings,  etc. 
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7.0  HEALTH  AND  SAFETY  PLAN  REFERENCES 


American  Conference  on  Governmental  Industrial  Hygienists  (ACGIH),  1995.  Threshold  Limit 
Values  for  Chemical  Substances  and  Physical  Agents  and  Biological  Exposure  Indices 
for  1995-1996:  Cincinnati,  OH. 
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Daily  Pre-Work/Job  Site  Assessment 
Environmental  Sampling 


Date: 


Performed  by: 


Title: 


Brief  Description  of  Assigned  Task  (s): 


Work  Area  Inspection: 

Acceptable 

Describe  actions  taken  to  correct 

Yes 

No 

any  deficiency: 

1.  Slope  safe  compared  to  where  workers 

are  located. 

2.  Work  performed  adjacent  to  mining 

activities. 

3.  Ground  conditions  safe  to  begin  work. 

4.  Safe  access  provided  to  all  work  areas. 

5.  Hazardous  materials  stored  properly. 

6.  Project  materials  stored  safely. 

7.  Barricades  & warning  signs  adequate. 

8.  Workers  wearing  appropriate  PPE. 

9.  First  aid,  fire  extinguishers,  radios  and 

special  PPE  readily  available. 

10.  Power/hand  tools,  machinery  and 
equipment  meet  safety  standards. 

*Parts  of  the  inspection  can  be  done  by 
designees. 

Hazard  Assessment  of  Assigned  Task(s):  [Note  Hazard  & Control  Method] 


Time  of  “pre-job”  briefing: 
Attendees: 


Additional  Comments: 
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Job  Safety  Analysis  (JSA) 

Field  Monitoring  - In  and  around  streams,  ponds,  lakes 


April  2015 


Sequence  of  Basic  Job 
Steps 

Potential  Accidents  or  Hazards* 

Recommended  Safe  Job  Procedures 

Prepare  for  site  visit, 
identify  PPE  needs,  ensure 
field  crew  has  appropriate 
safety  training 

N/A 

Familiarize  self  with  site  prior  to  visit, 
including  terrain  and  potentially 
hazardous  water  flows  and 
temperatures.  Prepare  Health  and 
Safety  Plan  (HASP),  ensure  field  crew 
has  reviewed  HASP  and  are  aware  of 
potential  hazards.  Ensure  at  least  one 
or  more  member  of  each  field  crew  is 
First  Aid-trained.  Inspect  all  PPE  and 
equipment  and  ensure  that  it  is  working 
properly. 

Assess  weather  conditions 
to  be  encountered  during 
site  visit 

Heat  exposure 
Sun  exposure 

Cold  exposure  (dry  and  wet) 

Familiarize  self  with  signs  of  heat 
related  illnesses:  cramps,  heat  rash, 
dehydration,  heat  exhaustion,  and  heat 
stroke. 

Keep  body  protected;  wear  sunscreen, 
sunglasses  or  safety  glasses,  wide- 
brimmed  hat  or  hardhat  (depending 
upon  PPE  requirements),  proper 
clothing.  Ensure  adequate  fluid  intake. 

During  cold  weather  - layer  clothing 
and  wear  wind  impervious  outerwear; 
during  warm  months  - wear  a long 
sleeve  cotton/breathable  fabric  shirt 
and  pant. 

In  water  work  - wear  appropriate 
waders  and  boots,  gloves  and  outer 
wear  to  reduce  cold  and  wet  exposure. 

Carry  and  load  sample 
coolers  and  equipment 

Slip/T  rip/Fall 
Muscle  strains 

Employ  proper  ergonomics  when  lifting; 
Get  help  from  a coworker  to  carry  and 
load  coolers  and  other  equipment. 

Travel  to  and  from  site 

Moving  vehicles  on  road  or  in 
parking  areas 

Traffic  hazards 

Slip/Trip/Fall 

Vehicle  contact  with  fixed  or 
movable  objects 

Be  attentive  to  outside  conditions  when 
entering  or  exiting  vehicle. 

Secure  equipment  load  to  avoid 
shifting. 

Follow  defensive  driving  practices. 

Reduce  speed  on  surfaces  suspected 
of  being  slippery  due  to  ice,  rain  or 
other  conditions. 

Conduct  visual  inspection  of 
site  conditions 

Animals,  stinging  insects,  ticks, 
sharp  objects  (wire,  fence, 

Identify  areas  where  biological  hazards 
may  be  present;  wear  insect  repellant 
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protruding  branches  or  sharp  rocks); 
Slip/T  rip/Fall 

Haul  Trucks  and  other  heavy 
equipment 

on  exposed  skin  surfaces;  wear  long 
sleeve  shirt  and  full  length  pants;  avoid 
high  grass  areas  if  possible;  tuck  pants 
leg  into  boot;  do  not  put  hand/arm 
into/under  an  area  that  you  cannot  see 
into/under  clearly. 

Avoid  fences  if  possible,  or  use  help  to 
move  through  fenced  areas  to  avoid 
scrapes,  cuts  abrasions.  Wear  gloves 
when  opening/closing  gates  to  protect 
against  splinters  and  barbs. 

Be  sure  of  footing  (wet/muddy 
conditions  may  exist,  loose  rock  may 
be  present,  sage  brush  or  other  woody 
materials  may  be  present  with 
protruding  branches). 

Where  site  is  on  or  near  mine  property, 
be  aware  heavy  equipment  that  may 
be  operated  nearby.  Follow 
appropriate  site-specific  safety 
precautions  when  parking  (use 
chocks),  travelling  (wear  seatbelts),  or 
working  near  or  on  the  mine  site. 

Lifting  heavy  objects 
(generators,  sampling 
equipment,  coolers,  5- 
gallon  buckets,  totes,  etc.) 

Muscle  strain 

Use  proper  ergonomics  when  lifting 
heavy  objects;  use  two  people  to  lift 
gear  and  equipment  as  needed  based 
on  weight  to  be  lifted. 

Donning  and  doffing  waders 

Slip/T  rip/Fall 

Donning  and  doffing  waders  to  be  done 
on  stable  ground  or  a sitting  position  to 
avoid  losing  balance. 

Sampling  including  retrieval 
of  surface  water  and 
sediment  samples,  and  flow 
measurement 

Contaminated  media 

Eye/skin  contact  with  biological 
agents  and  chemicals 

Inhalation  of  chemical  vapors 
(preservatives) 

Dangerous  animals  and  vegetation 
Heat  exhaustion  and  sun  exposure 
Hypothermia/cold  water  exposure 
Stinging  insects 
Slip/Trip/Falls 

Muscle  and  soft  tissue  injury 
Drowning 

Wear  site/activity-appropriate  PPE; 
Review  and  understand  MSDS  for  all 
chemicals  being  handled.  Be  careful 
when  handling  acids  and  caustic 
substances.  Wear  adequate  PPE  and 
wash  hands  after  completion  of  task. 

Position  body  in  order  to  minimize 
downwind  exposure. 

Be  aware  of  surroundings.  Learn  to 
identify,  and  avoid,  toxic  plants  such  as 
poison  ivy.  Watch  for  dangerous 
animals,  such  as  aggressive  dogs  on 
private  property,  badgers,  and  harmful 
insects. 

Be  aware  of  animal  burrows,  uneven, 
and/or  loose  terrain. 

Avoid  dehydration,  excessive  sun  and 
heat  exposure,  wear  hats,  sunglasses 
and  sunscreen.  Wear  appropriate  PPE 
for  site  conditions. 
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Wear  waders  and  non-skid  wading 
boots.  Where  water  depths  exceed  on 
average  waist-deep  for  an  individual, 
wear  a personal  flotation  device  (PFD). 
Wear  wading  belt,  securing  fastener  at 
waist,  to  minimize  filling  waders  in  case 
of  submersion.  If  a worker  does  not 
feel  comfortable  about  the  velocity  of 
the  river  water,  do  not  enter.  Fast- 
moving  water  could  result  in  a fall  and 
subsequent  risk  of  drowning. 

Avoid  muddy  and/or  steep  banks  when 
entering  or  existing  the  water.  If 
necessary,  use  a buddy  system  to  aid 
entrance  and  existing  water. 

Icing  (reicing)  sample 
coolers,  transporting 
coolers  and  other 
equipment  back  to 
laboratory 

Slip  hazard 

Muscle  and  back  Injury 

Use  due  care  when  draining  water  from 
coolers,  use  proper  ergonomics  when 
lifting  and  moving  coolers  and  other 
equipment. 

Site  exit 

Contaminated  vehicle 

Wash  hands  promptly.  Used 
disposable  PPE  should  be  disposed 
on-site.  If  excess  mud  or  debris  is 
present  on  truck,  wash  before  leaving 
mine  site. 

Drive  home  or  to  next  site 

Traffic  hazards 

FOLLOW  "TRAVEL  TO  SITE" 
PROCEDURES 
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HEAT  STRESS  EDUCATION  POSTER 
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The  Heat  Equation 


Heat  Exhaustion 


hat  are  the  symptoms? 

HEADACHES;  DIZZINESS  OR  LIGHTHEADEDNESS; 
WEAKNESS;  MOOD  CHANGES  SUCH  AS  IRRITABILITY, 
CONFUSION,  OR  THE  INABILITY  TO  THINK  STRAIGHT; 
UPSET  STOMACH;  VOMITING;  DECREASED  OR  DARK- 
COLORED  URINE;  FAINTING  OR  PASSING  OUT;  AND 
PALE,  CLAMMY  SKIN 


When  the  body 
is  unable  to  cool 
itself  through 
sweating, 
serious  heat 
illnesses  may 
occur.  The  most 
severe  heat- 
induced 
illnesses  are 
heat  exhaustion 
and  heat 
stroke.  If  left 
untreated,  heat 
exhaustion 
could  progress 
to  heat  stroke 
and  possible 
death. 


Relative  Temperature 

Humidity 

7fW  _ 1100°F 

0 0 37.8°C 


What  should  you  do? 

■ Act  immediately  If  not  treated!  :M§  advance 

to  heat  stroke  or  death. 

■ Move  the  victim  to  a cool,  shaded  area  to  rest.  Don’t  leave 
the  person  alone.  If  symptoms  include  dizziness  or 
lightheadedness,  lay  the  victim  on  his  or  her  back  and  raise 
the  legs  6 to  8 inches.  If  symptoms  include  nausea  or  upset 
stomach,  lay  the  victim  on  his  or  her  side. 

• Loosen  and  remove  any  heavy  clothing. 

■ Have  the  person  drink  cool  water  (about  a cup  every 
15  minutes)  unless  sick  to  the  stomach. 

■ Cool  the  person’s  body  by  fanning  and  spraying  with  a cool 
mist  of  water  or  applying  a wet  cloth  to  the  person’s  skin. 

■ Call  911  for  emergency  help  if  the  person  does  not  feel  better 
in  a few  minutes. 


Danger 
M Caution 
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How  can  you  protect  yourself  and  your  cow  i ft  sin? 

8 Learn  the  signs  and  symptoms  of  heat-induced  illnesses  and 
how  to  respond. 

» Train  your  workforce  about  heat-induced  illnesses. 

* Perform  the  heaviest  work  during  the  coolest  part  of  the  day. 

- Build  up  tolerance  to  the  heat  and  the  work  activity  slowly. 

This  usually  takes  about  2 weeks. 

■ Use  the  buddy  system,  with  people  working  in  pairs. 

* Drink  plenty  of  cool  water,  about  a cup  every  1 5 to  20 
minutes. 

* Wear  light,  loose-fitting,  breathable  clothing,  such  as  cotton. 

* Take  frequent,  sljll 
the  body  to  cool  down. 

» Avoid  eating  large  meals  before  working  in  hot  environments. 

* Avoid  alcohol  or  beverages  with  caffeine.  These  make  the 
body  lose  water  and  increase  the  risk  for  heat  illnesses. 

What  factors  put  you  at  increased  risk? 

» Taking  certain  medications.  Check  with  your  health-care 

provider  or  pharmacist  to  see  if  any  medicines  you 
are  taking  affect  you  when  working  in  hot  environments. 

« Having  a previous  heat-induced  illness. 

* Wearing  personal  protective  equipment  such  as  a 

respirator  or  protective  suit. 


— I an  the  syr  jf  — B 

DRY,  PALE  SKIN  WITH  NO  SWEATING;  HOT,  RED  SKIN 
THAT  LOOKS  SUNBURNED;  MOOD  CHANGES  SUCH 
AS  IRRITABILITY,  CONFUSION,  OR  THE  INABILITY  TO 
THINK  STRAIGHT;  SEIZURES  OR  FITS;  AND 
UNCONCIOUSNESS  WITH  NO  RESPONSE 


What  should  you  do? 

» Call  911  for  emergency  help  immediately. 

« Move  the  victim  to  a cool,  shaded  area.  Don’t  leave  the 
person  alone.  Lay  the  victim  on  his  or  her  back.  Move  any 
nearby  objects  away  from  the  person  if  symptoms  include 
seizures  or  fits.  If  symptoms  include  nausea  or  upset 
stomach,  lay  the  victim  on  his  or  her  side. 

» Loosen  and  remove  any  heavy  clothing. 

* Have  the  person  drink  cool  water  (about  a cup  every 
15  minutes)  if  alert  enough  to  drink  something,  unless  sick 
to  the  stomach. 

« Cool  the  person’s  body  by  fanning  and  spraying  with  a cool 
mist  of  water  or  wiping  the  victim  with  a wet  cloth  or 
covering  him  or  her  with  a wet  sheet. 

» Place  ice  packs  under  the  armpits  and  groin  area. 
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(vague  feeling  of  discomfort);  chest  tightness;  dyspnea  (breathing  difficulty),  rales,  decreased 
pulmonary  function 

Target  Organs  respiratory  system 

Personal.  Protection /Sanitation  fS66  protection 

codes  f protect. html) ) 

Skin:  No  recommendation 

First  Aid  (See  procedures  ffirstaid.html) ) 

Eyes:  No  recommendation 
Wash  skin:  No  recommendation 
Remove:  No  recommendation 
Change:  No  recommendation 

Breathing:  Respiratory  support 

Respirator  Recommendations 

NIOSH/OSHA 
Up  to  50  mg/m3; 

(APF  = 10)  Any  particulate  respirator  equipped  with  an  N95,  R95,  or  P95  filter  (including  N95, 

R95,  and  P95  filtering  facepieces)  except  quarter-mask  respirators.  The  following  filters  may  also 
be  used:  N99,  R99,  P99,  N100,  R100,  P100. 

Click  here  (pgintrod.html#nrp)  for  information  on  selection  of  N,  R,  or  P filters. 

(APF  = 10)  Any  supplied-air  respirator 

Up  to  125  mg/m3; 

(APF  = 25)  Any  supplied-air  respirator  operated  in  a continuous-flow  mode 

(APF  = 25)  Any  powered,  air-purifying  respirator  with  a high-efficiency  particulate  filter. 

Up  to  250  mg/m3; 

(APF  = 50)  Any  air-purifying,  full-facepiece  respirator  with  an  N100,  R100,  or  P100  filter. 

Click  here  ('peintrod.html#nrp')  for  information  on  selection  of  N,  R,  or  P filters. 

(APF  = 50)  Any  supplied-air  respirator  that  has  a tight-fitting  facepiece  and  is  operated  in  a 
continuous-flow  mode 

(APF  = 50)  Any  powered,  air-purifying  respirator  with  a tight-fitting  facepiece  and  a high-efficiency 
particulate  filter 

(APF  = 50)  Any  self-contained  breathing  apparatus  with  a full  facepiece 
(APF  = 50)  Any  supplied-air  respirator  with  a full  facepiece 

Up  to  500  mg/m3; 

(APF  = 1000)  Any  supplied-air  respirator  operated  in  a pressure-demand  or  other  positive- 
pressure  mode 

Emergency  or  planned  entry  into  unknown  concentrations  or  IDLH  conditions: 

(APF  = 10,000)  Any  self-contained  breathing  apparatus  that  has  a full  facepiece  and  is  operated  in 
a pressure-demand  or  other  positive-pressure  mode 

(APF  = 10,000)  Any  supplied-air  respirator  that  has  a full  facepiece  and  is  operated  in  a pressure- 
demand  or  other  positive-pressure  mode  in  combination  with  an  auxiliary  self-contained  positive- 
pressure  breathing  apparatus 

Escape: 

(APF  = 50)  Any  air-purifying,  full-facepiece  respirator  with  an  N100,  R100,  or  P100  filter. 

Click  here  fpgintrod.html#nrpl  for  information  on  selection  of  N,  R,  or  P filters. 

Any  appropriate  escape-type,  self-contained  breathing  apparatus 
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Important  additional  information  about  respirator  selection  ( pei  ntrod . h tm  1 # mu  stread ) 


See  also:  INTRODUCTION  ( / niosh/npg/ pgintrod.html)  See  ICSC  CARD:  0208  f/niosh/ipcsneng 
/ neng0208.html)  See  MEDICAL  TESTS:  0246  (/niosh/docs/20Qs-iio/ nmedo246.htm0 


Page  last  reviewed:  April  4,  2011 
Page  last  updated:  February  13,  2015 

Content  source:  National  Institute  for  Occupational  Safety  and  Health  (NIOSH)  Education  and  Information  Division 


Centers  for  Disease  Control  and  Prevention  1600  Clifton  Road  Atlanta,  GA 
30329-4027,  USA 

800-CDC-INFO  (800-232-4636)  TTY:  (888)  232-6348  - Contact  CDC-INFO 
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